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Ashe Dam 



192 ft Chicopee. 

Located on small tributary of the Chicopee River. 



City/Town 



Dam 



Chicopee 



Ashe Dam 



Name 



Water 



Ashe, Abbie T 
Chicopee River 



December 31.1928 



Hare* Abbie T. Ash, . 
Montgomery Street, 
Ghieopee -jails, Mass* 

■/Dear l'-ladara: : >^; ,3. ■: "•::>. 



In accordance 1 vjii-t, 4-v-. 
45 Chapter 253 of the Genii?t ? pro ^sions of Section 
334 of , tho Acta of -!S«st^ h **? 3 as amended hy Chapter £-5 

178 of the Acts of iSl SLtfvJT ^ G1BfiIldSd b7 Cll&Pt f? 
tion and safety of the dS «¥ 5 ° * th3 inspection* ccmdi- 
notified that your ioeaSS^S H fP4ea County, you ar@ 
the Chlcope© River- soSSiiS?^ . lo «atcd on a tributary vf 
been Inspected by our e5Sn2& iV he Cit ^ of Gfcieope* has 
to the following reco^SlSn^aaSVMmf '^ ** * 

:;. "Tii0 embankment is in tv™~ ~ ,, 

considerable erStg X lC°^ itlon show , ins 
It is recoianended that JXL do **stream slope . 
and a surface spm^v laS^t be made thsreon 
present overfloS ntSP Sf d J° supplement the 
Bade -on the s true turo%h*°SSl a r e P;4 r f not * e „ 
for If the dam' should r S?i P SL snouM bee ^' txea 
full some materia] dJ^J^ 1 ? ith the reservoir 

Harden Bleacher? pi^IoSlIre^! ^ *° *" 

said Gbapter W 253. e it f S e A-^ n a 5 cord s^«e with Section 46 of 
tions. fee complied with in a £S«J2l!S-. * hi r_ above recoTomesda- 



Yours very truly * 

COUN?y COiaiIS£>IONSRS 

B y 

, ""^hairmaiT 



Mrs. Abbie T. Ash, 

Montgomery St . , 

Ghioopee Falls, Mass. 

Dear Madam: 

In accordance with the provisions of Section 45 
Chapter 253 of the General laws as amended by Chapter 334 
of the Acts of 1923 and as further amended by Chapter 178 
of the Acts of 1924 relative to the inspection, condition 
and safety of the dams of Hampden County, you are notified 
that your ieepb.nd dam, located on a tributary of the 
Chicopee River, so called, in the City of Chicopee has been 
inspected by our engineer and your attention is called to 
the following recommendations made by him: 

"She embankment is in poor condition showing 
considerable erosion on the downstream slope. 
It is recommended that repairs be made thereon 
and a surface spillway added to supplement the 
present overflow pipe. Should repairs not be 
made on the structure the pond should be emptied 
for if the dam should fail with the reservoir 
full some material damage might be done to the 
Hampden Bleaohery plant downstream" ; 

How, therefore , in accordance with Section 46 of 
said Ghapter 253, it is ordered that the above recommend- 
ations be complied with in a reasonable time. 



April 26., 19SS 



Mrs. Abble T. Ashe, 
Montgomery Street, 
Chicopee Fells, Hfe.es. 

Deer fed fib: 

In accordance with the provisions of Section 
45 of Chapter S8S of the General laws s» emended by 
Chapter 334 of the Acts of 1928 g.nd es farther amended 
by Chapter 178 of the Acts of 19E4 felstive to the in- 
spection, condition end safety of the derss of Esmpden 
County, you ere notified that your dsss, located on e 
smell tributary of the Chicopee River in the City of 
Chicopee, Ubb been inspected by our engineer end your 
attention Is called to the following conditions noted 
and recommendations made by him; 

"Because of the poor condition of the 
dem, the pond h&s been dre^c down, to s ssfe 
level. If it is not intended to msiatsln the 
dea sny longer, a free passege for the sster 
should be mfde through the structure , thus 
relieving the owner of ell responsibility. 
If for sny resson it should go" into service 
sgei&t the dam. should first be substantially 
repaired**' 

Kow,' therefore, in sceordsnee .with Section 46 

of suid Chapter £53, it is ordered th-et the ebove reoom*-. 
Esendstione b& complied *ith--^.n"s refeoneble length, of-tltm*- 

Any further inf oras.tion eoneer&ipg this matter 
which you mpy desire will be furnished by this office upon 
■request. 

Tours very truly, 
COVSTY COMMISSIONERS 
By 



tihs irmsn. 



Ames Sword Company Dam 



1933 Chicopee 

Located on the Chicopee River. 



City/Town 



Chicopee 



Dam 



Ames Sword Company Dam 



Name 



Ames Sword Company 



Water 



Chicopee River 



April 26, 1533. 



Ames Sword Company, 
drape- Street, 
Chieopee, Mess, 

Gentlemen: 

In accordance with the precisions of Section 
4S of- Chapter 252 of the Oener&l 1-ews as emended Tsy 
Chapter 334 of the Acts of 1923 sn& SB further emended 
by Chapter 178 of the Acts of 1924 relative to the in- 
spection, condition end sefety of the deros of Hsmpden 
County,, you are notified that your deta, located on the 
Chieopee River in the City of Chi co-pee has been in- 
spected by our engineer and your attention is celled 
to the following conditions noted end recommendations- 
ms&e by him; 

*"Jhere is some le&feege through the dam st 
s point ebont one hundred end sixty feet from 
the south bnlfehesd which should he stopped. 

Some masonry work is required along the crest t 
end there is © rat in the ledge along the bsse 
of the d©iB which should he filled," 

low, therefore, in accordance with Section 46 
of seid Chapter £53, it is ordered thet the shove recom- 
mendation he complied uith in a reasonable length of time. 

Any further information concerning this setter 
which you mey desire will he furnished hy this office upon 
request. 

Yours irery truly, 

cobhty cmmx S S IOHSR S '.' 



Chairmen. 



Chicopee Hiver Dam aka Western Massachusetts Electric Company Dam fka Chicopee 
Man ufe cturiiig Company Dam 




194 & Chicopee 

Dam located on the Chicopee Hi ver at Chicopee Falls. See also: County Highways - "Chicopee 
Manufacturing Company Storage Reservoir Dam" - cli'jtjoi^ & "Dam across Chicopee. River at 
Bir chem Bend Power Company. „ " , cho £ii_6 . 



City/Town 



Chicopee Palls 



City/Town 


Chicopee 


Dam 


Chicopee River Dam 


Dam 


Chicopee Manfaucturing Company Dam 


Dam 


Western Massachusetts Electric Company Dam 


Name 


Chicopee Manfaucturing Company 


Name 


Western Massachusetts Electric Company 


Water 


Chicopee River 



Hoveraber 10, 1948 



Bdward BourbeaUi Mayor 
City of Chleopee 
City Hall 

Ohieope®± Ifessaohugetts 

■Dear Mr* fey ox: 

la aeeordanee with the provisions of Chapter £53, Section 
45 et seq,. of the General 1*0*0 r fereenteaary Edition, relative to 
the inspection, condition and safety of the terns of Hampden Bounty, 
you are hereby advised that the dais belonging to the City of dhloopee 
and looated on the Ghieopee fiiver at Ghioopee Mile has been inapeeted 
by our Engineer and your attention is called to the following eondi* 
tioas noted and reconimeadations aa&e by him: 

"In a recent inspection mate of the S hieone e Manufacturing 
<?^!SL^i]baX loeated on the Ghteope© Siver at 
uhTeopee Fails ana now owned fey the Oity_of jShi&opee-, it 
was found that the eoaerete la the Generate gravity 
portion of the 4am and the concrete drainage head gate 
structure is badly secured, spallet a aft disintegrated and 
in need of repair. 

At places the section of the concrete gravity portion of 
the 4am has been reduced three to four feet in thio&aess 
and its stability correspondingly reduced* 

fhe seour and disintegration at the drainage head gate 
structure has exposed the outer reinforcing steel and 
reduced the stability of this structure, 

fhe rate of scour and disintegration can he expected to 
accelerate in the future resulting in failure of the dap* 

fhls &a a should he breached or repairs of a perajsnent 
nature made In 1949, If permanent repairs are undertaken, 
plans should he filed, for approval." 



December l8 t 1951 



City of Chieopee 
City Hall 
Chieopee, Mass# 

Attentions City Engineer 

Oentlemens 

In accordance with the provisions of Chapter 253, 
Section h$ et mq,* of the Oeneral Laws, Tercentenary 
Edition* relative to the inspection^ condition and safety 
of the dams of Hampden County* you are hereby advised that 
your dam located on the Chieopee aiver in Chieopee Falls 
hag keen recently inspected fry ©up Engineer* and your 
attention is sailed to the following conditions noted 
and recorassndations ■■made fcy hisrs 

"Bepairs to fee southerly abutment and the 
foundation of the drawff gate structure are 
necessary. Them repairs should he started 
and completed during the early part of 1952* a 

Any further information concerning this matter Tahich 
you may desire td.il be furnished by this office upon revest, 

Yery truly yours t 

COURT! GQHHX8SX0SEB8 

'%■ 

tihairman 



n / ' v/ ! __ r 



December 18, 1953- 



Clty of Chicopee 
City -Hall 
Chicopee ( Mass* 

Attention* City Engineer 

Gentlemen? 

In accordance with the provisions of Chapter 253, 
Section h$ et seq, of the General Laws, tercentenary 
Edition, relative to the inspection, condition and safety 
of the dams of Hampden County, yoia are hereby advised that 
your dam located cm the Chicopee River in Chicopee Falls 
has fees® recently inspected by our Engineer, and your 
attention is called to the following conditions noted 
and recoasaendaiions mad© fey blurs 

"Bepairs to the southerly abutment and the 
foimdatioii of the dra-woff gate structure are 
necessary* Timm repairs should he started 
and completed during the early part of 1952» w 

Any further information concerning this matter -which 
you may desire will be furnished by this office upon request, 

Vevy truly yonrs t 

COUHfY COMISSIOHEHS 

By 



l 'dhairman 



n 'a JJ 




WALTER J. TRYBULSKi 

MAYOR 



February 29 $ 1952 



William F. Staple ton,, Chairman 
C ount y Coimai s s i oner s , 
Court House, Elm Street, 
Springfield, Massachusetts 



bear sxr: 

In reply to your letter of February 20, 1952 concerning 
the Chicopee Falls Dam, the City Engineer informs iae that he 
has had a" meeting with' Mr. George McDonald, your County Engineer 
on dams, and that they have agreed on a practical method of re- 
pairs to this dam. 



T aia instructing the City Engineer to call .for bids 
so as to find out how much these repairs will cost* When this 
is done, I vail be in a better position to tell your Commission 
as to what steps we can take in this matter. 

Very truly yours, 



'jfal Li6r J » fr 
M a y o x 




WJTttg 




Cxtg of (ttifttapm, ^assaclfiiBgtts 

^txemtrile ^Eparttttent 

Walter j. trybulski February 29, 19$2 



MAYOR 



William F. Stapleton, Chairman 
County Commissioners, 
Court House, Elm Street, 
Springfield, Massachusetts 

IDear Sir: 

In reply to your letter of February 20, 19^2 concerning 
the Ghicopee Falls Dam, the City Engineer informs me that he 
has had a" meeting with Mr. George McDonald, your County Engineer 
on dams, and that they have agreed on a practical method of re- 
pairs to this dam. 

I am instructing the City Engineer to call for bids 
so as to find out how much these repairs will cost. Yflien this 
is done, I mil be in a better position to tell your Commission 
as to what steps we can take in this matter. 

Very truly yours, 



¥ alter J. Trybuls! 
Mayor 

WJT:tg 




TlflBfi..*- BOffi) 

189 High Street, 
Holyoke, Mass. 

Dec, 3X # 1952 

(The Hon. Board of County Commissi oners 
Hampden County Court House 
Springfield, Mass* 

Gentlemen: - 

The work of repairing the Bawof t he City of Chleopee 
on the Chleopee Elver at Chleopee Palls has been completed, 
¥he job was inspected from time to time during construction 
and at all times an excellent quality of workmanship was 
observed. $he final Inspection has been made and the repairs 
at this dam have been completed In accordance with plans 
and specifications on file at your office, therefore the 

reconstruction work on this dam is recommended to your 
Honorable Board for acceptance. 

Respectfully submitted, 

George H, HcDonnell* 
County Hyfraulie Engineer 



COPY 



April »f f 195S 



"Thomas M* Robinson, City Engineer 
City Hall 

Cfeieope$i Mass* 

Desr Sin 

Would, you $c±nttly submit to the UBifc>rs2gned 9 a 

proposed selasfiale for the wrk to be don© ia repairing the 
CfcijKi©ejyLS&3?J^&--St CMeopee 'Fails*. fMs .schedule should 
IbsTiriSss "tip based upon, the edtls&te<£ dates $*eii pia&s- ®n5 
specif icat ton® will" be completsij when the project will be 
let out for bi<Sg tabes* eosstr&otioR wrk will ©tart a&8 tbe 
tine allowed for this Contractor to complete tfe© weife. 

If X esaa be of any assistance to you* please- 60 
not hesitate to- pfeose or wito* 1 -will .be glae to eoss© 
to IMeope© at any tSiae to tSiseuss ttse project and t&e plsasi 
assi specif Ications vith you* 

Very truly yemr% 



©gorge 'i'," "McDom^ll' '"""""^ 
County HydratiLie EjagS&eer 



COPY 



April k t 1953 



Thomas M. Robinson, City Engineer 

City Hail 

Chi co pee, Maes, 

Dear Sir ; 

Would you kindly submit to the undersigned, a 
proposed schedule for the work to be done in repairing the 
Chicopee River Dam at Ohicopee Palls. This schedule should 
be drawn up based upon the estimated dates when plans and 
specifications will be completed, when the project will be 
let out for bid, when construction work, will start and the 
time allowed for the Contractor to complete the work. 

If X can be of any assistance to you, please do 
not hesitate to phone or write. I will be glad to come 
to Chicopee at any time to discuss the project and the plans 
and specifications with you. 

Very truly yours, 



George H. McDonnell 
County Hydraulic Engineer 




£ £-3 -£_&.£ 

°fl it |> a) v 

" -j a « § 

V & ■)-: h 




February 20/ 19 52 



Hon. Walter J. Srybulski, Mayor, 
City of Ohicopee, 

Mass. 

Bear Mayor TrybulsM.; 

We wish, to call to your attention 
our letter of December IS, 1951 pertaining to the condl 
tion of the dam oa the Chlcopee Hirer in Ohi copse Falls 
owned by the 01 ty of Chicopee. 

Our Engineer, Seorge H. McDonnell, 
recommended that these repairs should be started and 
completed during the early part of 1$52. 

Please adviae us of actios to be 
ta&en by the 01 ty of Chicopee in compliance with our 
letter of Ueeenber IB, 1951. 

?ery truly yours, 
COUHT3T C0SKXS8XOBEE3 
By__ 



Chairman. 



Nov, 30 , I960 



City of Chiccpee 
Cfi&y Engineer 
City Hall 
Chicopee* Mass. 

Gentlemen 1 

In accordance with the provisions of Chapter 253* Section 45, 
et seq* of the General laws, fereentenary Edition, relative 
to the inspection, condition and safety of the dams of Hampden 
County, you are hereby advised that your dam located on 
Chicopee Blver, just upstream from the Chicopee Falls Bridge 
has been recently Inspected by our Engineer and your attention 
is called to the following conditions noted and recommendations 
made by him* 

"Cracks in the mass masonry at the left abutment area on 
the gate operating structure are minor in nature and, at 
the present time are of no concern in connection with 
the safety of the das. 1?he spillway structure itself, 
across the river ? is satisfactory* 

At the right abutment adjacent to the Bay State Refining 
Company plant, the stone masonry blocks have opened Joints 
at some locations and vegetation is growing from other 
joints. There is evidence of stone block movement as the 
result of this condition* Continuation of the growth of 
vegetation plus weathering action in open joints due to 
thawing and freezing in the winter time can cause further 
movement of the masonry blocks. It would Seem advisable 
to kill the vegetation and repair the open joints during 
' the coming year." . • ■ 

Any further Information concerning this matter ishich you may 
desire will be furnished by this office upon request. 

Very truly yours 

BOABB OF CGUSW? COMMISSIONERS 



/I ■ Nov. 1, 1961 

Western Mass. Electric Co., 

General Office 

West Springfield, Mass. 

Att: Engineering and Hydraulic Maintenance Bepts. 

Gentlemen." 

In accordance with Chapter 253, Section 4-5, et, seq. of the General 
Laws, Tercentenary Edition, relative to the inspection, condition ami 
safety of the dams of Hampden County, you are hereby advised that 
your dam located on the Chic ope e Kiver between Ludlow and Indian 
Orchard, just upstream from the West Street Bridge over the Chicopee 
River* has been recently inspected by our Engineer and your attention 
is called to the following conditions noted and recommendations made 
by hisru 

" Thtj inasonry at this dam was found to be in satisfactory condition. 
Normal flash-boards and th& usual timber platform were noted on 
the crest of the structure at the time of the last inspection. In 
general, the left abutment area was found to be in satisfactory con- 
dition. The canal spillway and related masonry was found OK, 
except on the face of the spillway wall just downstream of the main 
dam. A portion of the face of the stone work has been weathered 
away and it would appear as if the failure has now occurred to a 
depth of about 1 ft, at the top section as viewed from the bed of the 
river at the affected area. If this condition becomes worse* it 
would be advisable to do maintenance work' on the stone masonry. 

At the right abutment the masonry and the earth fill were found 



-2- 
Nov. 1, 1961 



to be in satisfactory condition. No problem now occurs with 

surface runoff wash in the area. " 

Any further information concerning this matter which you may desire 
will be furnished by this office upon request. 

Very truly yours 

BOAHD OF COUNTY COMMISSIONERS 






December 11, 1963 

Western Mass. Blectric Co. , 

Main Office 

West Springfield, Mass. 

Att; Dam & Hydraulic Maintenance Sections 

Gentlemen; 

in accordance with the provisions of Chapter 253, Section 45, et seq. 
of the General Laws, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden County, you are hereby 
advised that your dam, located on Chicopee Elver at Indian Orchard, just 
upstream from the Weat Street bridge across Chicopee River connecting 
iaidiow with Indian Orchard has been recently inspected by oar Engineer 
and your attention is called to the following conditions noted and recom- 
mendations made by him. 

" The dam itself, extending across the Chicopee Kiver, was found 
to be in good condition and the usual flashboards were in place 
on the crest. The face of the stone masonry on the dry side and 
along the canal wall just downstream from the abutment, needs 
attention. Many of the stones have spalled and sections have 
broken off. Many of the existing stones appear quite soft and 
rotten at the broken areas. In the opinion of the undersigned, the 
stone work that is unsatisfactory should be cut out and removed 
and then voids filled with a good dense concrete masonry* It is 
not essential that repairs to the stone masonry be made immediately, 
however, it would be advisable for the Owner to plan repairs within 
the nest year or so at the latest. Failure to make repairs in the 
near future could result in the need for more expensive and more 
extensive repairs at a later date. 

An examination of the right abutment area indicates that this section 
of the structure is in good condition. " 

As reported by the County Hydraulic Engineer, the work of repairing the 
stone work is not an absolute necessity at the present time. However, 



2. 



to prevent extension of the damage and the possibility of more expensive 
repairs at a later date, it would seem advisable to plan repairs to the 
masonry during the Summer of 1964. 

Any further information concerning this matter which you may degire 
will be furnished by this office upon request* 

Very truly yours 

BOABD OF COUNTY COMMISSIONERS 



n 



November 25, 1964 



Western Mass, Electric Company- 
Main Office 
West Springfield, Massachusetts 

Att: Gam & Hydraulic Maintenance Sections 

Gentlemen: 

In accordance nrftfe the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition and 
safety of the dams* of Hampden County, you are hereby advised that your dam, 
located on CMcopee River at Indian Orchard, just upstream from the West 
Street bridge across Chicopee River connecting Ludlow with Indian Orchard 
has been recently Inspected by our Engineer and your attention | S . called to 
the following conditions noted and recommendations made by him. 

"This dam, located in the Chicopee River and upstream from the West 
Street Bridge connecting Ludlow with Indian Orchard was found in 
satisfactory condition. However, maintenance work is needed at 
the left abutment wait adjacent to the canal headworks. The face of 
the wall towards the river bed and immediately downstream from the 
left corner of the dam proper is in need of repair work. The stone 
masonry is spalling and breaking up. A shallow but fairly large cavity 
is being formed and this cavity is becoming larger with each passing 
year, All rotten and loose stone work should be removed and the stone 
masonry wall properly repaired. 

It was also noted that vegetation is growing from the face of the canal 
'wall* from the abutment wall and on the downstream face of the dam 
itself. This vegetation should be killed and removed. Stone masonry 
joints needing repair should be pointed* 

The spillway crest planking, timbers and flashboards were satisfactory. 
The crest of the canal spillway was okay. On the day of inspection, 
water level in storage was down about 6" from the top of the flashboards. 



■2- 



At the right abutment, the concrete wall and the basic masonr y of the 
abutment structure were found to be in good condition* " 

The need for repair work at the stone masonry -wall has been pointed out pre* 
viously. Jn our communication of December li, 1963, we stated that the work 
of repairing the stone work was not an absolute necessity at that time but that 
to prevent extension of the damage and the possibility of the need for more 
expensive repairs at a later date, It would seem advisable to make repairs 
to the wall in 1964. 

From the report of the County Hydraulic Engineer the condition at the wall has 
grown worse and repairs should definitely be planned for the 1965 construction 
season, To prevent damage to masonry joints, the advice regarding the re- 
moval of vegetation should be followed. 

Any further information concerning this matter which you may desire will be 
furnished by this office upon request, 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



CUico pee City Water Department Dam - lower 




it) 2 H Chicopee 

Also see.: Dam Report Section - Chicopee. 



City/Town Chicopee 



Dam 



Chicopee City Water Department Dam - Lower 



CHICOPEE 
D05004 



CHICOPEE CITY WATER DEPARTMENT DAM - LOWER 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



CUico pee City Water Department Dam - Middle 




it) 2 H Chicopee. 

Also see.: Dam Report Section - Chicopee.. 



City/Town Chicopee 



Dam 



Chicopee City Water Department Dam - Middle 



December 16, 1953 



City of chieouee Water ftopartOHxtt 
27 TF@s&jsat Stalest 
Chi copse, 'Ma*s» 

S^ntletaen* 

In aeeordaaea with the provisions of Chapter 
253 » Section if? et seq. of the General £aus* hereon* 
ternary Bditioa* raaatiw to the inspection* condition 
and safety of fee Qmm of Hasrodem County* jeu a?© 
hertffcy a<l¥is#d that yom* darns at Coalsy Brock hav© 
1*©mj recently lospeetttl by our Engl&eor, and yonr 
attention' is balled t© the following conditions mted 
st the Middle Bass m& reccs^enSatioRs ■ issSe by Mat 

■The. spillway is dangerously l&ocfewi witn planks 
and dte&ris* At tias of high Btxeaa flair* tfcfcr - 

eoTssattion coald *esral : t in a raising of the p*na 
level tm& possible wash a?atm<3 the spillway '*it& 
the resaltixig loss or dasage to the <tsst, &n 

occasions! inspection of this &mn m& the resoval 
of aebris as it collects m>tiM prevent th© txiist* 
ing .condition- from tending tip to a daagarowi 

Isnral** 

Any further information eonesrniiig- this utter 
which yott say desire will" be ft&*&ishe4 by this of fie* 
tipon request* 

Very tnaly you?*, 

cobhty eeaajissioHEHs. 



Chairman 



Chicopee City Municipal 'Water Works. Storage Dam No 1 




ltjaS Chicopee 

Located across Cool ey Brook, also known as Crowfoot Brook, in Willimansett. 



City/Town. 
City/Town 



Willi man sett 



Chicopee 



Dam 



Chicopee City Municipal Water Works Storage Dam No l 



Water 



Cooley Brook 



Water 



Crowfoot Brook 
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April 28, X9S6 



City of Oh 1 q ope e Water War&s, 
Chioope©,. Mass. 

Is accordance with the . provisions of Section 
45 of Chapter £52 of the General Law® as amended by 
Chapter BM of the lots of 1923 and a& farther atseaded 
hy Chapter 178 of the Acts of 19M reXatfrre'fo tl» in- 
speoticn,. condition and safety of the '&gbss of Hasro&en 
County* you are notified that your ries&rvolr dam on 
Crowfoot Brook ao-calle-d is that part of the City of 
Oh looped faioTO as Williaossett, has fceen inspected toy 
oursagimer and your attention is called to the follow- 
ing reoossafiadations made hy him- 

n A small surface overflow or swale 
should he "built at cue ead of the. daxa in order 
to increase, the factor of safety against flood 
, water topping the structure*" 



Tours very truly, 
C0BB2Y GOMMJSSIOMSS 



Chairman. 



JAMES L. TIGHE 



MEMBER 

AM. SOC. C. E. 

INST. C. E. GREAT BRITAIN 

ENG, INST, OF CANADA 



CONSULTING ENGINEER 

CALEDONIAN BUILDING, 1B9 HIGH STREET 

HOLYOKE, MASS. 

TELEPHONE 790 
MEMBER AM. !NST. OF CONSULTING ENGINEERS, INC. 



MEMBER 

BOSTON SOC. C. E. 

ENG. SOC. WEST. MASS. 

AM. & N. E. W. W. ASSOC'S 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL 
ANALYSIS OF WATER 



December 21, 1928, 



WATER POWER INVESTIGATIONS 

AND DEVELOPMENT 
DAMS AND POWER INSTALLATSONS 
ESTIMATES AND APPRAISALS 



The Hon, the Board of Comity Commissioners 
of Hampden County, 

Springfield, Mass. 

G-eorge S : . Cook, Chairman. 

Dear Sir: 

I recommend for your acceptance the two earthen 
dams built in the city of Chieopee and which are now in 
service, namely, the Ho lyo Ice Ice Co. dam across the 
Willimansett brook of which the plans and specifications 
were approved in 1923 and the City^of^Chicopee Municipal 
Water Wqr^g.,„.st or age dam across "The TJdoTey ~T5roo1T~dT ISnTelT"" 
^YLe" "plans and spec If Teat ions were approved in 1926. 

Respectfully submitted, 




Becesiber 10 # 1952 



Oity of Ohieopee Water Department 
27 freraoHt Street 

JJhieopee f Mass. 

&en,tleseBt 

In accordance «tth the previsions of Chapter £53* Section &*> et seq, 

of the General Lews, f eroesstenaiy MSMoJs., relative to ' the Inspection, coa- 
ditj^ja sad safety of ' the ' daas of 'EsHgsdea. C©aaty t you. axe herehjr a&¥lse& 
that- yomr dams et Saoley - Brook have hees recast Ijr ifiBpeeted by our Bagiiseer » 
.sad grcatr attention Is called to the f sllotdikg conditions sated and reeoa-* 
Weadatioms Bade hjr Ma* 

*The spillway af the staall &sm just helow the saia daGs and located 
fcaader the readmy hridge should he cleaned of all debris sad the 
greatest egealag allcwahle should fee provided het«ees the bottom 
af the yssd^isy "bridge sad the erest of the Asm spillway.* 

ijay .farther laferiaatlan coHcersiag this aatter which yoa may desire will 
he fmraiahed lay this office upoa revest, 

Yery irsly years* 

cosswr co^iss imms 
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CUico pee City Parks Depar tment Dam fka Bextiis Fond Dam - Lower 




1935 Chicopee. 

Two dams located at Szot Park on Dingle Brook and Bemi.s Fond. See also: County Highways 
(Chicopee.) - "Bemis Fond Reinforcing Dam &New Spillway" - cliiooyo. See. also: County Beads 
Flan #i& (1954) "Dam & Bathing Area - Szot Park" and Flan #22 (1957) "Bemis Fond Dam 
Reconstruction" . 
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oeribsr 51 10 £3 



Messrs. Bobert & Edward Bonis , 
760 Front Street* 



Ohlcopee. 



i/iO^OfJ * 



Gentlemen: 

Inasmuch as your dam was inspected quits 
recently by our engineer and found not to be in good 
condition toward its v?est end because of seepage and 
erosion of the embankment,, your attention is called to 
the notice sent you on Feb..' 3d 1SS6 a copy of which is 
herewith enclosed* 

Yours Tery truly, 
COUNTY COMMISSIONERS 
n-n- George S, Go ok 

** .iismL ■ i -■' n rr irt.ii: ■■ 



Chairman* 
John Hall'^ 

John &. Maxfleld 



MEMBER 

AM. SOC. C. E. 

INST. C. E. GREAT BRITAIN 

ENO. INST. OF CANADA 



JAMES L. TIGHE 

CONSULTING ENGINEER 

CALEDONIAN BUILDING. 189 HIGH STREET 

HOLYOKE, MASS. 

TELEPHONE 790 
MEMBER AM. INST. OF CONSULTING ENGINEERS, INC. 



MEMBER 

BOSTON SOC. c, e. 

ENS. SOC. WEST. MASS. 

AM. & N. E. W. W. ASSOC'S 



WATER SUPPLY 
SEWEBAOE 
SEWAGE DISPOSAL 
ANALYSIS OF WATER 



WATER POWER INVESTIGATIONS 

AND DEVELOPMENT 
DAMS AND POWER INSTALLATIONS 
ESTIMATES AND APPRAISALS 

December 30, 1930 



The Hon. the County Commissioners, 

Hampden County. 

Court House, Springfield, Msss. 

John G-, Maxfield, Chairmen: 

Dear Sir: 

The seepage through the ice pond earthen dem across Dingle 
Brook in Ghieopee, about which the owners vjere notified some 
time ago. has not been stopped and appears to be increasing. 

It is recommended, therefore, in view of the large pondege 
formed by the dam and the damage which might result from its 
failure, that the pond be drawn down until the structure is 
reoaired. 



Respectfully submitted , 



sJj^mg/j 




December 51, 1930 



Robert and Edward Beads, 
760 Front Street, 
Chicopee, Mass. 

Gentlemen; 

In accordance with the provisions of Section 4$ 
of adapter &53 of the General fc&ws as amended by Chapter 33% of 
the Aete of 192 J and as further amended by Obiter Vf& of the 
Acts of 1924 relative to the inspection, oondition and safety 
of the dame of Eaapden Oounty, you are not tf led that your toe 
pond &m t: located on Single brook, so called, in the city of 
Ohicopee has been inspected by our engineer and your attention 
is called to the following recommendation stale by him; 

*The seepage through the ice pond earthen dam across 
Dingle brook in Ohioopee, about which the owners were 
notified some time ago, has not been stopped and appears 
to be increasing. 

It is recommended^ therefore, in view of the large 
pondage formed by the dam and the damage which asight 
result from its failure, ihat the pond be drawn down 
until the structure is repaired. 8 

Bow therefore, is accordance with Section 46 of 
said Chapter 253 » It 1& ordered that the above reooBanendation 
be complied with in a reasonable time. 

Tours very truly, 

oomtr 0QUKX5SI0&BRS 



Chairman 



April IS, 1933 



Messrs. Hobert £ Bdwgrd Bemie, 
760 Front Street, 
Chicopee, K'ess. 

Gentlemen: 

In accordance with the provisions of Section 
45 of Chepter £53 of the General laws ss emended by 
Chapter ?04 of the Acts of 1923 end as farther emended 
by Chapter 179 of the -Lets of 1924 relet ive to the in- 
spection, condition end ssfety of the assus of Esmpden 
County, .you ere notified thst your dera, located on. Single 
Brook in the City of Chicopee, has been recently inspected 
by our engineer end found to be in sn unsefe condition. 
Considering the risk involved to life end property in cese 
of failure of the structure, it is advisable that the pond 
formed by the dem be drawn down to at least the level of 
the roedwey in Front Street just below the dem, thst is, to 
b level of at least seventeen (17) feet below the top of 
the dem. 

Now, therefore, in feoeordf i ee with Section 46 
of ssifi. Chapter £53, you. ere ordered to drew Sown the 
wster in the pond to & level of not lees then seventeen 
[!?} feet below the top of the dam end to maintain the 
wster ei' the seid level or lower until the dsm is made 
ssfe and permission of the County to refill the pond is 
greeted, 

Your attention is elso called to Section 4? 
end. 46 of Chapter £53 of the General laws, ss amended, 
e copy of which is attached. 

Yours very truly, 

COIMrY COUaSEIOIBES 

By 



Chairmen. 



MEMBER 

AM. SOC. C. E. 

INST. C. E. GREAT BRITAIN 

ENG. INST. OF CANADA 



JAMES L. TIGHE 

CONSULTING ENGINEER 

CALEDONIAN BUILDING, 18S HIGH STREET 

HOLYOKE, MASS. 

TELEPHONE 790 
MEMBER AM. INST. OF CONSULTING ENGINEERS, INC. 



MEMBER 

BOSTON SOC. C. E. 

ENG. SOC. WEST. MASS. 

AM. a N, E. W, W. ASSOC* 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL 
ANALYSIS OF WATER 



April 12, 1933. 



WATER POWER INVESTIGATIONS 

AND DEVELOPMENT 
DAMS AND POWER INSTALLATIONS 
ESTIMATES AND APPRAISALS 



The Hon. The Bo&rd of County Coniraissioners, 
Hsmpden Comity, 
Springfield, Massachusetts, 

Gentlemen: 

A recent inspection of the Bemis ice pond earthen 
dem, on Dingle Brook in the City of Chieopee, shows that it 
ie not in e ssfe condition. 

The overflow which is & briefe well connected with 
e £8 X 30 inch brick culvert le id through the dam, is 
obstructed, sn&. the downstream slope of the embankment for 
e distence of sbout forty feet towards its east end has 
slipped somewhat. 

Considering the lerge size of the pond, end the 
damage which might , result from failure of the dsm, it is 
recommended thet the weter level in the pond be drawn down 
to et leest the level of the roedwey on Front Street, which 
is located only a short distsnce downstreem, that is, to a 
level of not less than seventeen (17} feet below the top 
of the dem. 

When the pond has been drawn down, it should not 
be re-filled until provision hss been made for adequate 
end reliable overflow discharging eepscity snd the dera 
overhauled snd strengthened generally. 







GE/.PTHS 252 



Section 47^ 

If, after notice in writing to the owner of 8 
reservoir or dera which hes teen so examined end adjudged 
to be unsafe, the eg id owner refuses or neglects to make 
sue la &lter&tions or repairs gg the commissioners order, 
they may, et the expense of the county, cause such reser- 
voir or d£m to be eltered end repaired or any pert thereof 
removed or the isfcter drswxi off, whichever they mey consider 
necest-ery for the safety of life, property, rosas* or bridges 
shell he crested except in complience with the three preced- 
ing sections, end efter the weter has been drev;n off, the 
reservoir shell not be filled ere in until the orders of the 
commissioners hsve been complied with. 

Section 48. 



The GoramiEFioners ehgll meke such orders ss 
they Key deem just ss to the payment by the owner, county 
or other perty of the costs feed expenses Incurred ty them 
under the three preceding: sections, End if the reservoir or 
dera wfe8 Ed^udged to be unssfe, seid costs end expenses may 
"be ordered psid by the owner, with interest, from the time 
they were paid by the county. Notice shell he given the 
County Tree surer gad the otner or other perty of the emount 
due the county. 
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CONTRACT FOE J2H& i-OfclSRINa OF ^iS 
BOVE&BISR 1935, 












She Ooanty of Hampden, Massachusetts "by it a Board of County 
Cosmaissloners party of the first part and 



Jierein after designated the contractor 
par¥y"oF~tKe" second part agree a a follows:. 

Article 1. She contractor shall do all the *Jor& and furnish all 
the labor and tools necessary for the lowering of the spillway of 
the Beads pond dam a ad for the removal of tne stone and earfch fill 
is. fro-.it of the spillway, 

Article 2. Wherever the word Board 1b used in this contract it 
shall mean the Board, of County Commissioners of Hampden County, 
Massachusetts. 

Wherever the isard Ir^ineer is used it shall mean, in this 
contract the person holding the position or acting in the capacity 
of engineer of the Board* 

Article 3, All the ®orte under this contract shall be done to the 
satisfaction of the engineer who shall in fill «aaea determine the 
quality and acceptability of the vsorls: which is to he paid for here- 
under and his determination and decision in case any question shall 
arise shall he a condition precedent to the right of the contractor 
to receive any money under this contract. 

SPECIFIC A3? IOBS 

.Article 4, 

Section 1. She ^or& to he done Ib the lowering of the Bemis pond 
spills e y three ssd one -half feet and the- otone and earth, fill in 
front of the spillway to the snse depth* In reinovixsg the earth-fill 
in front of the spillway a channel of sufficient width toll he 
excavated to #ive a free water way to the crest of the lowered 
solllway. She sides of the channel shall have flat slope© and 
rounded off m that the earth-fill will not afterwards \«msh into 
sM, obstruct the channel* She crest of the spillway after being 
lowered shell he levelled up with brick or stone laid in eeraent 
es directed by the engineer. In lowering the spillway the work 



shell "be done "by hand and no explosives shall be used* fhe 
materials removed, or feny pert thereof snnll not Tie dropped or 
thrown into the well of trie spillnny b-it deposited on the surface 
of the t;&rth,--f ill adjsesnt to the channel as? directed Ry the 
engineer* 

She \vork fciay ho done intermit t ant I y or, in piece-mssl 
fashion, so to spsh r 5 in ordsa* Thn;t the pom nay he allowed to 
lower or drop as the y.orh pro pressor:,, 

do rasttor what nethod is followed however, in the lowering 
of the spillwcij/ the whole worn siunll he eoinpleted an or Before Jan. 
Ihthj 19Jj&„ 

After the nohk is completed the spillv*ay-v?elX sbnli he 
cleaned of all dedrin thnt Key h« aeeunulotod theroiji, snd the 
pipirp , now Bet In. front of the present spill^Hy, shsll he aot 
in front of tin; lowered spillway, sp; directed hy the enpiiieor* 

Sect inn Z. All liner;, elevytions s-nd nmdess shall hy pivon hy the 
engineer "but the contractor Edi&ll provide such stakes and hatter 
hoards iaB n&y h« repuirecU 

Petiole V* fhe contractor shall employ only eonpettnt men to do 
the v«rk m;d bus 11 in all operations connected with the work inform, 
hi nelf of £vll wxiatin-p State lawn.. His attention io called to 
Chapter 149 of the General "nsv/s and Amendments thereto. 

Article 6, -She contractor shell tahe ail responsibility of in® worJs 
and i&ke all prooyutiinjs for preventing injuries to persons or 
property in or about the work* Shall Ilea all losses resulting to 
hlE on account; of the character of the worn or on account of the 
vjor'k "bciiig different to what he estinBted or expected., and shall 
assmac the defence of snd indemnify and save hsrslssi? ttm Board, 
its officers and agents 5 fron all elssins relating to injuries to 
smy person received or sustained by or from the contractor or his 
oipyloysoo in doiiig the worn or to sn.y set, omission or neglect of 
the contractor or his einployees therein.. 

Article ?« 1'hQ County of Hampden shall pay end the contractor shall 
receive es full eompensntipn for everything furnished and done under 
this contract EHid for all rislcs of every description connected with 
the work and for noil snd fe.ithfu.lly completing the vor~k. as herein 
provided , the non of 



.Article 8» The engineer shall as soon -as practicshle after the 
completion of the contract notify in vsritijig the Board that the work 
is completed in ticcordnnec with the ylenn and e?o en if i options e.nd the 



Board shall within th.x3.-fcy -five days after ouch notification from the 
efigija&eiv pey the entire sum 'due under the contract. 

Article 9, If either the Board nor any member or agent thereof shall 
be liable for, or lm held to pay, &ny Money to the contractor esrce^t 
as provided in this contract and on im~&in% payment as aforesaid they 
shall be released frwa all claims or liability to the contractor for 
anything relating to the v3ox»k or for any act or neglect o.j 
or of miy person relating to or affect ir^ the work. 



>f the Board 



I! 



:a = whereof the parties mv& hereunto set their hands 



J.UG 



in the year 1355, 






J^hjJ 



,1 






Y i 1 



" 13 I 0" 

I ' "X J , "1.11, 



Phe undersigned declares that he hss examined on the ground 
the riQT'k. to 'be done aM the piano and specifications thereof and 
has taken into consideration all the difficulties to be met with- 
in the doing of the work una. he proposes and agrees that he will 
contract with the Board of County Commissioners of Hampden County', 
Mass. to provide nil the labor and tools to do all the work speci- 
fied in the plans and specifications in the runner end tin© there- 
in prescribed aiad in accordance with the requirements of the 
engineer as therein set forth end that he will take in full pay- 
ment therefor the following linns sum, to wit: 



Bated this day of in the jetxr 1930, 



A3D BIJSIHS3M Ai):DnB3i 
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February 5, 19S6 



Bobert and Edward Bemis, 
760 Front St., 
Ghicopse s Kass. 

Dear Sirs: 

In accordance with the provisions of Section 
45 of Chapter 253 of the General Laws as amended by 
Chapter 334 of the Acts of 19S3 and as further amended 
by Chapter 178 of the Acts of 19S4 relative to the in- 
spection., condition and safety of the dams of Hampden 
County, you are notified that your ice pond dam, located 
on Dingle Brook so-called in the City of Chicopee has 
been inspected by our engineer and your attention 1b 
called to the following recQEEaendations made by him: 

11 There is some seepage along the toe of the dam 
especially towards its west end* 

After several attempts failed to stop this seepage 
by dumping gravel on the up stream face of the 
structure, the owner concluded that the seepage 
was not from the p<md s but a spring from the high 
natural bank against which the west end of the dam 
abuts « 

In view of the large pondage behind the dam and the 
damage that might result from failure of the struc- 
ture, it is recoEmiended that* after the ice is 
harvested, that this seepage be more thoroughly 
Investigated and traced to its source, as then the 
pond can be drawn down in all probability without 
much, if any, inconvenience to the owner<, TI 

Now* therefore, in accordance with Section 46 
of said Chapter 355, it is ordered that the above recom- 
mendations be complied with in a reasonable time. 

Yours; very., truly, 



Chairman 



September ii, 1942 



Git j- of Ghieopee, Park Department 
City Hall 
Ghieopee, Mess. 

G-entlenisn: 

In accordance with the provisions of chapter £52, 
Section 4o st aeq» of the General Lot* a, ^ereanttmary 
Edition, relative to the inspection, condition end safety 
of the dams of liniapden County, yau are hereby notified 
that your dm on Jiingle Brook (old Besiis dam) in Chiuopee 
hss been inspected by our engineer and, your attention is 
called to the following conditions no tea and recoonentUitions 
made by him; 

"At two places along the top of this df.no, the 
earth fill on the upstream slspe hes been 
eroded or isorn away, leaving trenches or hales. 
These tranches shauld be fillea with earth to 
the level of the surface of the dam." 

Any further informs ti an concerning this matter 
which you iaay desire will be furnished by this office upon 
request* 

Yours very truly, 

GOUMY OOMM! 33 JOKERS 

By chairman 



October 18 S 1950 



Park Commissioners 
City of Chicosee 
City Hall 
CIiieopee 9 . Mass. 

Gentlessens . 

In accordance, with the provisions of Chapter 253* 
■Section k$ et seq. of the. General laws* ■ Tercentenary 

Edition, relative to the inspection^ condition and safety 
ox the clams of Hampden County.* you are hereby advised that 
your dam located on Besds Pond has been recently inspected 
hy era? Bngineer and your attention is called to the follow- 
ing conditions noted and recommendations, made by liimi 

"Gullies have been xfashed and w>rn on both 
faces and top of the earth section of the 
dam* and these should be filled and oro-perly 
graded. Fill should be placed, to bring the 
top of the dan to its. proper elevation on 
either side of the spillway. The upstream 
concrete spillway wing vail needs repairing* 
Steel reinforcing is exposed*" 

Any. -further Information concerning this matter which 
you may desire, will be furnished by this office upon request. 

Yours very truly, 

COTO-HT CQMMISS10HEBS 



hjs' ' By 



!•> 



Q^ Chairman 






a } ' 



Beeemher 10, 1952 



City of Ghiconee Park Department 
Pity Hall 
Ghicopee, Mass. 

Gentlemen! 

In accordance with the provisions of Chapter £53 » Section H5 et seq. 
of the General Laws, fere sat enary Sdition, relative to the inspection, con- 
dition and safety of the daas of Haspden County, you are hereby advised 
:th&t year dam located at Bemis Park has teen recently inspected t)y our 
Engineer, and your attention is called to the following conditions noted 
and recommendations mad© hy Mat 

"Paths and gullies worn in the top of the earth fill of the dam 
hy people and storm tsfater runoff should he repaired during 1953." 

Any further information concerning this matter which you may desire will 
he furnished fcy this office upon request. 

Tery truly yours, 

CODSTY COHMISSIOHIBS 

By 

Chairman 



November 17, 195V 



Department of Parks & Playgrounds 
City of Chicopee 
City Hall 
Chicopee, Mass. 

Gentlemen s 

In accordance with t.-he provisions of Chapter 253? 

Secti-n h$ et seq. of the General Laws, Tercentenary 
Edition, relative to the inspect ion , condition and 
safety of the clams of Hampden County, you are hereby 
advised that your new dam under construction at Bemis 
Pond has been recently inspected "by our Engineer, and 
your attention is called to the following conditions 
noted and recommendations made by him. 

"Settlement of earth fill has oeeurred adjacent 
to the faces of the side spillways that were re- 
cently constructed. Also$ adjacent to the main 
or center spillway, there is indication of earth 
fill settlezasl. The settlement of the fill shows 
that the earth in these portions of the dam was 
not properly placed and compacted* Settled earth 
should he dug out sufficiently deep and until pro- 
perly comp acted fill has been exposed, Excavations 
thus made should be refilled with moisture controlled 
material and should he ranaaed and tamped in thin 
layers. It is recommended that when the sunken 
areas have been excavated an inspection prior to 
replacing of the earth fill he requested by the 
Park Department." 

In regard to the recommendation of our Engineer, 
kindly contact Mr. George Ii. McDonnell, County Hydraulic 
Engineer, at Holyoke 3-3991? so that an inspection may 
be made of the excavated areas prior to refilling these 
areas with properly compacted material* 

Any further information concerning this matter 
which you ?ray desire will he furnished by this office 
upon request. 

Very truly yours, 

CQIIHTY COMMISSIONERS 

By C ha ir man 



January 18, 1955 

Park Commissioners 
City of ChicoBe© 
City Hall 
C;hleop&e, Mass. 

Bear Sirs 

, Gur Engineer has made en inspection of vour r>e W 
5™^*^?* *?.Bool8 Fond at Ssot Park. It'haa been 
,e, afc&bati ,«;, .action be taken by this Board to allow the 

*£!#$? ? X ^is f^ d vlte ^ atOT so *»* d»t±tt5 may tJ 

wvcii-isssjle ^,© the public * ■ J 

0rt „^~5??? ^ the * recois^ndetions of om> Engineer and 
-s 6 r«tu.aa 1 or t,ue rex ruling of • iie^Is PosS, 




that te drains Be,is FoM in thTftlt^ Sr^St^Se 

S *4- $L ^ ! der , taat ^ t@ ~ leTOl in the Pond will drap 
a i ?; J ^ L ^® sa * e rat; « «*« tii® water level within the vq±H 
£-iS ^J^ p3 > toa ?*a* this type of a dam SloiOy ii 
no^ai operating procedure and we call your attention- to 
ISereJSf °^ Snsineer, tbe folic W*>etag e^ra?ted 

, rt11 v! 8 }!??,^. 11 ?* dea is the type of structure that 
HL tJe Ji ooa ^ botl1 on tm «PstPeam side and the down- 
?-J ^4^% ame ^ ? orB f a service conditions, and since 
iaL? ^ xal ^ S8d ^ B ^ he eons traction- of the dam wasth € 
J? ?!,? 1 ? 5 ' am sand Waiiketed with a coaaser material, 
+w &L I n ? c ? s sary ^«at whenever Bemis PcM is drained 
*aat the dramm* be dona slowly. Braiuir* of the Band 

i.oiu lowering so a faster rate than the water i»vel 

£rt?j£ - iS^i!** 81 ^ to sloughing of eSrtaln 

la P^^?4r i; c ? a ;^ ? c *l« *» 6 saintenanc© prob- 
er?* .^ Y^f d . u -- at uemis j-*orjd is lowered slowly whenever 

ana tne suriace of the dam will reiaala stable. tm s con- 
dition xs not one to be considered dagJrS^iop detp^tal 



Parle Commissioner 

CMcopeej Mass. -2- January 18, 1? 



to the structure, but is simply a condition that must 
be reaxxzed and appreciated by the maintenance p^Tsoxmel 
ap&tiaey should bo aware of the- proper method of draining 
rfeaus i ! cma. % mis practice of lowering water level s3owly 
is standard procedure on the tyoe of clam recently built' 
in Eerais Por«5 » h "" 



Very truly yourSj 
GQUHTY COKKISSIOHKBS 



By. 



Chairsan 



April 20, 1955' 



The Parks &: Playgrounds Corerlssicn 

■--■J- _ ^ jit _L_L 

Chicopee, r!ass. 
Gentlemen: 



Our Engineer recently inspected your new dam at 
Eer.is Fond In Ssot Park and noted that on the down- 
stream face at the left emergency suillway, Just to the 
right of the concrete construction, the sod has slid and 
a minor slough, hss taken place.. From our Engineer *s 
report it v-ould appear as if the slough Is the result of 
Insufficient compaction -of the fill arctmd and close to 
the concrete vail of the left spillway construct ion. The 
recorn-sendation for correcting the condition as noted at 
too ti&e of Inspection Is as follows % 

"The existing condition should be repaired as 
soon as possible and the repairs can he done hy 
lowering the pond a few feet in order to dry out the 
portion of the dam where the slough has occurred. 
After tne soil has dried sufficiently, loose material 
should he dug out end a proper mixture of clay and 
sand should he ramsed and tamped Into the cavity forraed 
by the excavation of the soft material in the slough 
area. After the cavity has been packed with solid 
and well tamped saterisl, pieced In thin layers so as 
to guarantee good compaction, the top should be covered 
with a layer of gravel and then the sod replaced to the 
original grade. It may he necessary to stake the sod 
to keep it from slipping until the roots have a chance 
to grow into the soil, and for the sod sections to 
interlock," 

Your attention is called to the fact that when you 
dra-vf down the level of the pond for the purpose of making 
the repair to the slough area, the draw-down rate should 
he very slow to allow time for the voids In the soil of 
the dam to hecoae empty of their water content. As has 
"been pointed out previously, you have a type of clam wherehv 
water exists on hoth sides of the dam and since the iSaa is" 
constructed of fine grained soil, it is necessary that when- 
ever the pond is drained, the draining take place veT^ 
slowly in order to allox^ the water within the dam structure 
itself to drain out so that the level of the water within 
the das will never be very much higher than the water level 
in the pond. 



The Parks £ Playgrounds Coords 3 ion 

Chicopae 5 Mass. - —2~ ' ilpril 20 5 1955, 



Tills is customary practice with jour type of 
structure but it is essential thst you be fully 
acquainted, vith this condition so that dsmsge to your 
dai-i will not occur because of a rapidly receding pond 
end a regaining high vater level within the dam itself. 

Very truly yours, 



Chairman 



City of Chicc-.-e© August 26, 1955 

r : ark Commissioners 

City .Mall 
Chicopee, Ma s;;„ 

^ ( ' Ir* accordance with the provisions of Chapter 2 £3, 
Section k5' 9 et seq, of the General Laws? Tercentenary 
Edition, relative to -.he inspection, condition and safety 
of the dams of Harapden County*, you are hereby advised that 
your dan located at S20T P&BJK on EEMIS POSB just unstressa 

■;- vj .-"ivwr >y'-ys , iiwn t- -.J .»-- *i-i,tm_ .,„ ■«■■ *- -— , f 1 ,. ._ j» .—.—-. — . .— _ -1- X-. .-. A. * _>. -&,. t_ _ _ ^_^. J __ _S _ ^ _■* _ . 



"This dam was dsmsged during the flood of August 
18th end 19th* Water cascading down the spillway chute 
jumped the limits of the chute and caused damage to the 
face of the clam* This derasge was prevented from spread- 
ing by the use of sand bags. An examination of the dam 
shows that along the top of the dam near the edge of the 
top of the front slope of the dam cracks have appeared 
In the earth* These cracks in places apnea? to he the 
result of movement of the sod and loam isyer* Howeverj 
in sosse sections the cracks appear far enough hack from 
the top of the slope to be of a sno:~e serious nature* 

"It Is recommended that you direct the owners of 
this dam to draw down the pond behind the dais and to keep 
this pond draw, down until such, time as the suillway chute 
is altered to correct the condition that caused the water 
to Jump from the ehute and damage the face of the dam, 
until the damaged face has teen repaired and the extent 
of the cracks on the surface of the earth investigated. 
In view of the run-off experienced in the recent flood, 
it weal:! he advisshle to review the earth embankment of 
this das, hased upon a run-off condition comparable with 
the type of storm recently experienced, and then to mske 
additions and alterations to the entire dam structure as 
necessary, in order to guarantee that the structure will 
safely stand against a run-off that might even exceed the 
recent flood flows." 



City of Chicopee 

Parks & Playgrounds D oartmsnt 



Me concur "with the recommendations of our Engineer 
and direct that the water behind this dam be dravn dotm 
HTid remain dravn dewn until 'the das is repaired and altered 
as necessary 5 and until plans and specifications outlining 
the proposed additions and alterations to the dam, as well 



■-T-, 



J 



e repairs, arc filed with this Board and approved 

In d raving down the pond, your attention is called 
to previous coiHnunications wherein it has heen reeomsended . 
that the pond ho dravn d.o'wn slowly in order that water in 
the voids of the soil of the dam in question, as veil as 
the new dsa 9 'trill not he drained toe fast and thus subject 
the structures to possible sloughing of the saturated 
materials. 

Any further information concerning this Batter which 
you ?nay desire will be furnished by this of flea upon request, 
Ota 5 County Hydraulic Engineer will be glad to assist you in 
snaking recommendations and in reviewing proposals for the 
repairs ,, additions and alterations to the dam. 



Very t ruly y o ur s , 



Chairman 



Registered flail, 

Return receipt requested. 
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November 25, 1964 



City of Chicopee 

City Hall 

Chicopee, Massachusetts 

Aits Park Commissioners 

Gentlemen; 

In accordance with the provisions of Chapter 2 S3, Section 45, et seq« of the 
General I<awa, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, you are hereby advised that your 
Lcwer Bam located at Bemis Fond has been recently inspected by our Engineer 
and your attention is called to the following conditions noted and recommenda- 
tions made by him. 

"This dam was inactive when inspected and apparently has not been 
active this year* The embankment wag found to be in fair condition. 
If the dam is to be reactivated, the embankment should be improved 
by the removal of weed growth and the promotion of sod* Stone and 
gravel surfaced areas would not be altered to obtain a .grais growth. 
Irregularities on the face of the embankment should be graded* loamed 
and seeded as necessary. 

The spillway shaft was found to be satisfactory and the drawdown gate 
open. At the overflow spillway located to the right of the emMnk* 
meat* the wing wall on the pond side of the dam is gpalling badly at 
the left top a«4 should be repaired if the dam is to be reactivated. 
Some spalling of concrete was noted on the spillway chute walls as 
well ae on the Bpillway itself but the e palling is not of a gerioug nature 
as yet* '' 

The work ag recommended in the report of the County Hydraulic Engineer should 
be done in 1965 if this dam is to be reactivated. If the gate is to be kept open 



and the pond empty* the recommended maintenance work can be delayed for 
a yean? or two. 

Any further information concerning this matter which you, may desire "will he 
furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



December 7, 1966 

City of Chic opee 

City Hall 

Chicopee, Massachusetts 

Attention: Park Commissioners 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampd en, County, you are hereby advised that your 
liOv/er Dam located at Bemis Pond has been recently inspected by our En- 
gineer and your attention is called to the following conditions noted and 
recommendations made by him. 

"The embankment and the heavy stone -filled toe were found to 
be okay. Brush and small tree growth should be cut from the 
embankment surface particularly at the left section of the em- 
bankment both on top and on the downstream face. 

The emergency spillway at the right side of the dam was found to 
be satisfactory. Some concrete erosion was noted at the top of 
the upstream training wall but this condition is not serious as yet. 
The emergency spillway chute was in good condition and the con- 
creted rock fill behind the right wall of the chute was Okay. 

The main spillway shaft was satisfactory. Water level was at 
the opening in the shaft. The conduit through the embankment 
was in good condition. 

In the opinion of the undersigned, the dam is safe. 1l 

Any further information concerning this matter which you may desire will 
be furnished by this office upon request. 

Very truly yours, 

BGAKD OF COUNTY COMMISSIONERS 
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December 4, 1968 



City of Chicopee ; 

City Hall 

Chicopee, Massachusetts 

Attn: Park Commissioners 



Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. , of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, you are hereby advised that your 
Lower Dam located at Bemis Pond has been recently inspected by our En- 
gineer and your attention is called to the following conditions noted and 
recommendations made by him, 

"The bar rack at the shaft spillway inlet is plugged with debris. 
This material should be removed so that the spillway shaft can function 
properly and water level controlled to the correct elevation Ln the pond. 
On the slope of the embankment towards the pond and in the general 
vicinity of the spillway shaft, there are a number of tree stumps which 
should have the root structure killed or the stumps dug out. 

The spillway at the right end of the dam and the concrete of the 
spillway chute below the spillway crest is becoming badly worn and 
eroded. Maintenance work should be done at the se locations. The 
floor of the spillway chute is becoming quite poor. 

The rock .fill at the toe of the dam was in satisfactory condition. 
There were no flashboards on the spillway crest. 

All brush growth occurring on the downstream face of the dam should 
be cleared, particularly from the area of the spillway chute. Weed 
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growth on the downstream face of the embankment Ls quite thick and 
maintenance work should be done to eliminate this growth and 
develop a good turf cover. The weed growth on the downstream 
face is so thick that a proper inspection of the surface of the embank- 
ment cannot be made. 

The owner should be advised to properly maintain the dam. " 

The recommendations of the County Hydraulic Engineer should be followed. 
Brush and debris collecting in front of the spillway opening should be cleared 
away periodically* The needed improvements to the embankment should be 
done in 1969. 

Any further information concerning this matter which you may desire, will 
be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 
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CD Chicopec 
March 17, 1969 



City of Chtcopee 

Park Department 

City Hall 

Chicopec, Massachusetts 

Gentlemen: 

Reference is made to your clams located at Bemis Park in the City of 
Chicopee, and the fact that there now exists a heavy snow cover 
throughout "Western Massachusetts. The water content of this snow 
cover, coupled with a warm spring rain could result in extremely 
heavy runoff conditions. Consequently, the Commissioners of Hampden 
County have directed that I advise you to be sure that the spillway faci- 
lities atyour dams are clear of any obstruction and that you take all 
precautions necessary to protect your dams as well as persons and 
property downstream. 

It is advisable that you also lower the water level of the stored water 
through use of drawdown gates, and that this lowering be done at this 
time under controlled conditions so as not to drop the water level at 
too fast a rate wherein the embankment of the dam might be damaged 
or the rate of discharge could cause temporary flooding downstream. 

If you have any question In connection with this matter, the under- 
signed can be reached at the above address and telephone number. 

Very truly yours, 



//.oA^V, k<_ fl<y.„ LL (( 



County Hydraulic Engineer 
GHM/amd 




(EammmtiiuJctttJT ct iftassaxlmst>i:ts 
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Stephen A. Moynahan 



December 17, 1969 



City of Chicopee. 

City Hall 

Chicopee, Massachusetts 

Attention: Park Commis sioners 

Gentlemen: 



In accordance with the provisions of Chapter 253, Section 45, et seq, , 
of the General Laws, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden County, you are hereby 
advised that your two dams located at Bemis Park has been recently 
inspected by our Engineer and your attention is called to the following 
conditions noted and recommendations made by him. 

"Upper Dam 

The embankment forming this dam is in fair condition as to 
it shape. It is a narrow structure and the downstream sur- 
face of the embankment between the right spillway and the 
main spillway is quite rough and steep. 

The three concrete spillway structures were noted to be okay 
although there has been some breaking and deterioration of 
concrete. This condition has not grown serious as yet to re- 
quire repairs. 

Stoplogs in the main spillway were only at the bottom level of 
the stoplog shot. Thus, the water level in storage behind the 
Upper Dam was at almost the same elevation as the water 
level in storage between the Upper Dam and the Lower Dam. 

No debris was observed in any of the spillways. The bar 
racks which formerly were in the side spillways were re- 
moved some time ago based upon safety recommendations. 
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The foot bridge over the right auxiliary spillway has been re- 
moved and the one at the left auxiliary spillway is quite rotten 
and is deteriorating. 

The toe area of the central portion of the embankment of this 
dam is partially flooded by -water backed up from the pond be- 
low. 

In the opinion of the undersigned, the dam is safe. 

Lower Dam 

-? 
The dam embankment is in the best condition observed in many 

years. The turf cover is fair, on many areas. Where the 

turf is poor or thin, loam, seed and fertilizer, should be applied 

in the spring of 1970. 

Some burrow holes were observed on the dam embankment. 
What little growth is occurring should be cut again in 1970 and 
the existing old stumps from which much of the brush growth 
occurs, should be chemically killed or the stumps should be 
dug out. 

On the day of inspection, water level in storage was low. The 
lower portal opening of the spillway shaft was operating. The 
trash rack in front of the opening was relatively clean. The 
spillway conduit through the embankment was in good condition. 

The concrete of the emergency overflow spillway, located at 
the right side of the dam, is in need of repairs. Repairs should 
be made particularly where the erosion o£ the concrete is now 
so deep that reinforcing steel is exposed. All eroded areas 
should be thoroughly cleaned, rotten and loose concrete re- 
moved, and then proper concrete patching applied. 

The toe area of the embankment and the rock fill at the toe were 
noted to be okay. 

In the opinion of the undersigned, the dam is safe. " 

The recommendations of the County Hydraulic Engineer are called to 
your attention. It would be adviseable for you to improve the turf on the 
Lower Dam and to make the necessary repairs to the concrete of 
the emergency spillway. 



Our Board appreciates the fact that the Lower Dam is in good con- 
dition insofar as the embankment turf and surface is concerned. 
Your attention to the recommendations made by the County Hydraulic 
Engineer and forwarded to you last year by this Board is appreciated. 

Any other information concerning this matter which you may desire, 
will be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 

BY: 



CUico pee City Parks Depar tment Dam fka Beuiis Fond Dam - Upper 




1935 Chicopee 

Also see.: Chicopee. City Parks Department Dam fka Eemis Fond Darn -Lower. See. also: County 
Highways (Chicopee.) "Eemis Fond Reinforcing Dam &New Spillway" - chioogb. See. also: County 
Roads Flan #iS (1954) "Dam & Bathing Area - Szot Park" and Flan #22 U957) "Eemis Fond Dam 
Reconstruction" . 
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Tim w&rd "Contractor" shall m©aa tlie party of t*« sec-id ^rt 

Tm word "Gostrset i! shall mean, collectively an -rf" -b» 

terns mnd «+i-t«is+-i«„~, - . - v^^isvii^^^ aXi ^ ^ |ffi covenant s 

«^ or t„e asr.™^, and « .*«, mtte slKh parts tS^Sft vit: 

Advert isesaeat 
Instructions to Bidders 
Proposal foriaa 
Contract 
Specifications 
Costa-act Srawiags 

Sie ifori i! S pee if ieations " aimXL mesa coll*^i»iv -n ~p +*, * 
and stimulations QODtain^ 4-. *v- - -o-^-ctive^ *u of the terms 

*r-*-«»-fl + - Iv- WBmiaea ■••-« *he s©aeral ana detailed soeeifica+i <■»»*- 

Sj^eattea to tlus agreement. »^- i*i(,.«»ioiiB 

";pa»A-™« ■, , - -Ms^~ej iXJIk iaifBe to tlLBie as ia^'fjaln 



sisawiagre provj 



^^ air^-tS ^^*c*^ions ©r nozm tne contract i.riw iags the 
WO.-.6 axrecteci, requires, seraiitted. ordered ^sf-r- 3 ^^ L , . * - 
prescrieed, considered aeeessaxy, ^ w ^f ^ t^f i a**igaatett, 

order, ipsirertt; ^1!^ ^xre^^oa, mmir^mut, p^MaaiaB 

ace^ta.iB or -tia^t^Tti^i^ 1 ^" ^f^ % ^ ^ 
is plainly isteMea. , -«**aeei , unless mmoiitmr i^aslag 



V 



?r SiiSii 0,0 all tlie w©rk and farrush u™v 

_ «"<».«»* equipawrt secession pr^er d^e' 

.-; _ eteactxon of the da^ S M bathing" ai^a and 
- .,> in t*w Manner, witain the Mse, and *«Z 



of the Contractor, ano uis determination and decision thereon _ 
-,ha] i "bo final and conclusive and .such determination ana aeoiSion, 
in case any question shall, arise, shall be a condition precedent 
to the right cf trie Contractor to receive any money hereunder. 

■ ^ ■ - -rr '"■"<=• . t -,t-v .-■■-.,.-:-,-, m c ■ i-iir-e^ and uoon -:ts connection Work to be done 

SIIst~conforin with the Contract Drawings and Syeo.;f leal, .nia, and .1 fi accoraame 

vitn other directions of nhe Engineer, as given fron time to with drawings 

t''me during the orogress cf the work, under the terms of tins ana s;>ec:Iica- 

contract; in no case shall any work in excess of tne rehire- toons 
sients of tne drawings be paid for unless authorised in writing 
bv the Engineer or his agents especially authorized thereto. 

Art-LCe ¥, The Contractor sha. 1 c eminence the work after the Time and manner 

coHtFacF'-nisis been executed by the City and upon notice from of doing wok. 

the Board of Park Cojamissiouers or Engineer signifying that 
the work must be starred . 

The Contractor shall prosecute the vork as directed by tne 
Enr i ne e r unt i 1 c amp le t ion. 

The Date of C amulet ion shall be the date of the final estimate 
prepared under the conditions herein specified. 

The Contractor shall coruaence the work at sucn yo^azt, ana snarl 
thereafter continue at such joints and in such order or yre~ 
eedenee as the Engineer niay approve. 

Article VI. If the Contractor is obstructed or delayed in the Extension of tine 

^____._^ ^ completion of tne work by any damage tiiat map 

h&open thereto by the unusual action of the elements, or by the 

abandonment of tne work, by the Employee in a general strike, 

the Contractor shall have ao ciaiKi for damage for any such cause 

or delay, but he shall in such case be entitled to such extension of ^tirne 

soeoified herein for the completion, of the work as tne Engineer shall 

in writing certify to be just and proper; provided, However , that 

claim for' such extension of true is made by tne Contractor in writing 

within one (l) month from the time when such alleged cause for delay 

shall occur, s 

Article V.1I. The Contract Drawing and boecif ications are intended to Drawings ana 

Suecif i cat ions 



be^lchlx^ralrory of each other, but should any discrepancy appear or 
am- ni sunder standing arise as to the import of anything contained rnutualiy 

in" either, the ex. Lariat ion of the Engineer anali, in ai,. cases, be explanatory 

f-irrai -Ana h'nci'nc u.-c.n tie Contractor, Any corrections of errors 



Article VIII. This contract and the s^ec ; fixations nere cri 
contained a:ia the draw : ngs i.,er e l.u referreo. to, may be 
■changed from tine to time as ia&y be ayreed In writing 



I na.nge s 



uetweon une 



hereto, in a sooner norma 



s,teeial; 



affect: n.i the cuootanoe thereof n. r materially .; ncreai ;.ny 
the amount to be .mid, in order to carry out ana complete 
more fully and perfectly the woiti hessl n agreed to be dune 
and performed , 



In caoe work other than that o.iechiea si'iaii. oe 
foon^lie^osary, the Contractor' shall perform the whole or such 
portion of such work as the Engineer raay require , and arrets to 
acce.it as full coia^eosaticm for s'^h extra, work the actual and 
neoeooary net coet of the work as determined by the Iiriylneeo, 
plus fifteen (ll) per' cent, of such coot. Such actual net coot 
shall cover all labor and materials necessary for the performance 
of the extra work, Including any extraordinary expenses incurred 
directly on account thereof, the wages of foreman and the expense 
at to., died to tue Contractor's liability it on 



'!.:s .<"» ■■ ^1/'o ■■■' ■'■ -'i ■ ." 1 ■'"! j^ j p. '1) ;■ •'[■'• 



30 en cloyed , In oonrput lay ouch oet eout, b, veve'-, 00 interest, rem 
or de rrociution of plant, nor services of a general ou^er into auemc 
or arimi ui strati ve force shall oe include!; foe o iiowaace of fifteen 
('.]..-} psr cent shall ire rude ail such exyiae for super late ndence, 
adminlrtratlon, interest, rent decree -.at 'on, yeneral expenses of 
volant anc contingencies; end shall include all profit, fhe Con- 
tractor ohall : before the tenth dap of toe month succeeding tnat 
in which any extra work shall have oeeu performed, file with the 
Engineer an account ylvuup the itemized cost of ouch extra inrp 
and shall give the Enyineer accede to all accounts, b 'llm nnd 
vouchers relatinp thereto. In caoe the Contractor fuiio t Lie,, 
at the ibse above mentioned, such account for extra work, he snail 
have no cluir: for comi ensatlou for the same apaciot the Commission, 
over and above the allowance certified by the 

Engineer, "fib extra work v: j_I be paid for' unieoo ordereu ..: o wiiuony 
by the Ery! aeer , 

Article X If the Contractor claiao coiupeiisntlon for ay oaaaue 
ad.leyec to iiave been sustained by reason of an;, act or '.mission 
of the C onynl s s 1 on or any of ito ayeato, he shall, wionln one (l) 
week after the snstal i\i ng of ouch deonaye, ir.ake a written statement 
to the Coimrnar, Ion of the nature of the de.E3.ye oustalued, and shall, 
on or before the fifteenth filth) day of the month succeed lop that 
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nuui dansaye shall neve oeen susieinea ire with cne 



Contractor 
cia.Lms for 
dsraaye . 



=Trt/: a" " 
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Article XI The Contractor shall keep the work under Iris personal Hot to susret 

aT^oTTtnd shall not assign, transfer, convey, sublet or uther- or assign. 

wise dispose of this contract, or his right, title or interest ; n 

or to the same or any part thereof, without the previous consent 

in writing of the Commission , and ho shall not assi^o^y bower 

of Attorney or otherwise, any of the moneys to become due and 

payable under this contract, unless by and with the like consent 

of the Commission; provided that nothing herein contained snai.i 

be construed or hinder, prevent, or affect an assignment Dy tne 

Co^tn-actor for the benefit of his creditors, ;aade pursuant to 

existing statutes of the Coimacnwealth of Massachusetts. 

V~tic:e XII. The Contractor snail give hie personal attention Representative 

^TstaSfnTto the faithful prosectuion of the work, ana shail on wors. 

be nresent, either in person or by a duly authorized representative, 

on the site of the work, continually during its progress; such 

representative shall have authority to receive and to act wrtnout 

delay upon all instructions of the Engineer or his assistants 

in the prosecution of the work in conformity with this contract, 

Article XIII. The Commission and tne Engineer and otiier agents Access to wori. 

anoT employees of the Commission may for s^r ouiy-ose, and its ana to v*-a.cea 

other contractors »y for all purposes required by their contract, of nianui.au uax 

enter upon the work and the premises used by the Contractor, ana 
the Contractor shall provide safe and proper facilities tneref or . 
Any differences or conflicts which may arise between the Contractor 
and other contractors or agents of the Commission in regard to their 
work shall be adjusted and determined by the Engineer. 

Furthermore, the Commission and the Engineer and their assistants 
and agents shall, at ail times, have access to all places where 
materials are being prepared for use under this contract^ auu^ 
shall have full facilities for unrestricted inspection of sucn 
mater la Is . 



Article XIV, The contractor shall provide the services juic epu:.p - h tit 
nent~5f competent personnel to provide lines and grades ior r.;o 
work and shall be responsible for their aeeura p . 

Article XV Whenever the Constructor is not ; . e^out on any pain, Urae 

oTl^e~wcrk where it may be desired to pi ve directions, orders 
may be given by the Engineer and shan be received ana obeyed by 
the Superintendent or foreman who asaj nave ciss^c uf toe ,,ar t? ou ...a.r 
work uoon which the orders are given. 



i^ii, 0---v>*- v! Z 



Kegulaik one 
Article XVII. The Contractor soiai-i keep hisself fully Laws and 

liTf§rraed~c : T~all Laws, ordinances and regulations la any Ordinances 

manner affect in-; those engaged or employed in the work; 
or the materials used in the work, or in any way affect- 
ing the conduct of the work, and of all orders and decrees 
of bodies or tribunals having any jurisdiction or aataorxty 
ever the same. If any discrepancy or Inconsistency shall 
he discovered in tih b contract, or in the drawings or 
specifications herein referred to, in relation to anyj;uch 
law, ord:! nance , regulation, order, or decree, he shaU 
forthwith report the same in writing to the Engineer. He 
shall at all tiiiifis himself observe and comply with, ana 
shall cause all his agents and employees to observe and 
comply with all suen existing and future laws, ordinances, 
regulations, orders and decrees; and shall protect and indemnify 
the Commission and its officers and agents against any claim 
oi* liability arising from or based on the violation of any such 
law, ordinance, regulation, order or decree, whether by hijnseif 
or by his employees. 

Article XVIII. Nothing in the contract shall be considered Eight of property 

aF-Jiifln^T in the Contractor any right of property in m materials 

materials used, after they shalj. have been attached or 

affixed to the work or soil, nor in materials which have 

been estimated for partial p&yneat, but ail such materials 

shall, upon being so attached or affixed, or estimated., 

becoiiie the property of the Coimnission. 

Article XIX. Inspection of tne work shall not relieve the Defective work 

'Cor\^OAltor''t-::'oi:i any of his obligations to ful.fi.ci the con- 
tract as herein described, and defective work shall &e 
nia.de pood, ana unsuitable materials aay be rejected, 
notwithstanding that such work or materials may have been 
previously overlooked ~ov the Engineer and accepted or 
estisaleu for payment. If tine work or any part thereof aiiall 
be found defective at any time before the final acceptance ^ 
of the whole work, the Contractor shall forthwith, loans cpooo.^ 
such defect In a scanner satisfactory to the Engineer, ana il 
any nc.teri.al brought upon the ground for use In the work, or 
selected therefor, shall oe condemned by the Engineer as 
unsuitable or not in conformity with the specif ...cations, tne 
Confraosor shall fcrtnwith uove such Qatar ial froic the 
vicinity of the work. If the Contractor aha II fail to remove 
.-:■ • t>. ■■ '!r'-.p •-. ;t- nof'.^-pPve or ua;.ia,;,ed ciaseriaio or wor.fi ai csr 



ie wera to oe Gene uo.oer 



- n ' 



c c rti oar o 



;vi vl .lc aa , Jo 

I;]5rrOKr' a.;^nd;)net;_, or if this contract shall be sud bet 
r . r +H e contract or any clair; thereunder shall be aoniyoed 
by the Contract, a otbniynce tnan a.c heretofore 3j,ec if led . 
or if at anj tine the Kr-^lnser chat: 'be of the ctanloo, 
and shall, so certify 1. i writing to the Guaaisoicn . that 
the ■■; ..no : tiers kere-e. as to tne rate ■,.£ progress are not 
frill, tied or t>uvt the wtrk, o.l any rrrt thereof, lo 
unii«cs;;:ar 1 l.y or unreaoetrahky de.rsye"!, ar the C nitrancor 
I ;j vio.iO.tiiO a ay c.t' toe . ro. / 1. s :i my of tins contra ;t, mia^ 
Cocimission may notify the Contractor to doL scout .i. rue ail. work 

r -f p- "IV i a *t 0;-]rt ■,-^ai f 

cont : rue audi work oi orici 

y contract or 
„. _ete the vi. rk, or euoh L .art 



Conditions 
umber wo lei 
Coiiitn; on, .b m 
cocjiete t; 



raa' 



.a c i 



art thereof ad the CoSimiooion may 
he Coo;:t..l3oh.ri may tiereu,.oa 
other v. ' oe , ac it ir;ay oetercl.oe, 

thereof, and charge tne expense thereof to the Contractor, and 
n&v take .rieseesion of and uoe tiiera 



u>_ n materia In , aniraais , 
ne ry , ecuiloaeot, lealerieuto and toon of ever'y ueooiOLi.oc.iOn 



at- ratij/ ha founo Uron the n;i.te of yam voirs.. ine ex.enbes s o 
charged Khar., he deducted and ...aid "by the Comm.tSl.cn out of any 
:.,r any ,.art of money then hue ox' to heooiae hue tne Contractor 
unher tn;.s contract, or any part thereof; and in case such expense 
lh le...R than the sua obioh would have keen oayabi:..e under this contract 
if the same had "been ouuo re ted hy the Contractor , one Contractor shall 
he entitled to reee i ve tne difference; arm on cars soon e.xoeotse 
shall exceed that latter our; the Contractor,, or in ease of his 



ay tne a,' 



City of Ghieoee 



■jount of .:iUoh excess to ti 



all raa cno'lhility of Responsibility 

Of Contractors 



ArtiekeJCXI. Tne Contractor email tf 

the work and shall take ^recaubk o ih f.;.r prevent: tin "oijiu'iet 

to persons and prooerty in en- ah rut the work; shall hear all Inde amity < 

j noses resulting to aim on ace unt of the nature of the nana 

in or on which the work in clone ' f different fln.ni; what, was 

estimated or expected, or on a: count of the weather, elements 

oo other causes; shall cover and protend;, tiie yirii fret; daras.ge 

hy flood or front action, and all injury to the cane hef ore the 

completion of the contract & ha 1.1 be male 

a a suns the defense of and aicearifk and 

ins Ion from art claims, likewise each mender of 

and ito officer's and agents, rei.at.inr, t- labor ( 

fur al shed for the work; to invent;i.eny , oat eats and potent rights 

need hi the Work or 'n dolrrp the work; to in, aeries to any person 



i by irks; and he shaii 

aaroiiecs the Coin iia 

' ' :■ Corner, osion 

;i.',i-c> -f- ~; .-. ■; .-■ 



c:or,;oratron receive 



snstainen by any ac 



t of tlie Contractor 
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A rticle XX II, Tae Cormnicsion may iteep any moneys which Money may be 

would otherwise be payable at any ties hereunder, and retained, 

apply the s&me, or so jsuch as may he necessary therefor, 

to the p&ysoeut of any expenses, losses or daaages incurred 

"by the Coaraission and determined as herein provided, and may 

retain until all claims are settled so much of the iaoneys 

as the Commission shall be of the opinion will be required 

to settle all claims of the nature specified in Article XXI 

against the Commission and its officers and agents , and all 

claims for later or materials for the wort, notice of which , 

signed and sworn to he the claimants, shall nave 'been filed 

in the office of the Coiomiasion. The Corami ssiou may also 

with the written consent of the Contractor, use any money 

retained, due or to becocie due under this contract, for the 

purpose of paying for labor or ioateriais for the work. 

^±lS]^,J^IIl' Ths Cctanisoicn snail pay and the Contractor Price of work 

shall, accept as full compensation for everything furnished 
and done by the Contractor under tnis contract, and also for 
all loss or damage arising out of the nature of the work 
aforenald, or from the action cf the elements, or from any 
unforeseen obstruction or difficulty encountered in the 
prosecution of the work, and for ail rights of every des- 
cription connected with the work, and for ail expenses incurred 
by or in the consequence of the suspension of discontinuance 
of the work as herein specified, and for well and faithfully 
completing the work, and the whole thereof, as herein provided, 
the sun of 



the Contractor to prosecute Partial estimate 



o time and cayiaents. 



Ihclik 1 !. MH • I; i order to assi __.„ 

the work advantageous i.y, the Irupurser shall, from time t 
& ureas one active progress of the work and generally once each 
.month, make in writing an estimate, such as in his .reunion shall 
he just and fair, of the araouut of work dene to the time of 
such estimate and the value thereof in accordance with the terms 
of the contract , 

Upon such partial estimate being aiade and certified In writing 
to the Commission, the Coaroission shall retain ten (lO) per cent, 
of the total estimated valuation as part security for the fulfill- 
ment of the contract on the part of the Contractor, and shall pay to 
the Contractor prior to the fifteenth cay of the month after the" date 
of the estimate the balance noc retailed as aforesaid after deducting 
therefron ai I previous payments and all axa-ucts tc be keot or 



Article XXVj; Whenever In the opinion of trie Engineer Final estiiaat* 

the Contractor shall have completely performed the contract and payment; 

on his part ; the Engineer shall so certify In writing to 

the Commission and shall submit a final estimate of the 

total amount of work done oy the Contractor, and of the value 

of such work under and according to the terns of this contract. 

Upon the expiration of thirty (30} days after the date of 

acceptance of the work by the Commission, the Commission shall 

pay to the Contractor the entire sum so found to be due hereunder, 

after deducting therefrom all previous and all counts to 

be kest or retained under the provisions of this contract. 

All. prior partial estimates and payments shall be subject^ 
to correction in the final estimate and payment; the f.hi&I 
estimate and trie iseasiiresenus uv.on which it is based may oe 
made without notice thereof to the Contractor. 

Article XXVI, neither the acceptance of the Commission or Waiter 

itT'WngTtreer"" or any of its employees, nor any order , me a sure rent 

or certificate by the Engineer , nor airy order by too Commission 

for payment of money, nor any psyaent for, nor aeeepfcB.nce of tue 

whole or any part of the work by toe Engioeei oc too C cr;oi ss • c n, nor 

any extension of time, nor any pessession taken oy ;W„e Conn:;.:, scon or 

its employees, shall operate as n waiver -if any portiri of xon.s 

contract or of any -power nerein reserved to the Coi.utisoh'o, >r 

of any ripphh to damages herein provsued; nor shall any waiver 

jf any breach of this contract be held to ha a waiver of any other 

or subsequent breach. •All rencdJ.es oruvided .uU t/us co.itrfa.ct sna^ 

bo taken and construed as cuaiu lat ve; that is, in addition to escn 

and every other rcseny herein provided. 

Article XXVII, No person, firn or corporation, other tnan the Final a 

signer "of this contra;;! as Contractor , now hns any interest here- to tern. * 

under, and no claim shall be caade or be valid, and neltnec the iiability 

Coiimissi.on nor any of lis apeuts shall be liable for or be he id eomih ssis - 

to nay any money, except as ..rovided in Articles VIII, IX, X, 

XXIII, XXIV, and XXV. "The acceptance by the Contractor of trie 

final payment aforesaid shall operate as, and shall, be, a release 

to the Commission and its agents, frotu all claim and. liability 

to the Contractor for anything clone or furnished for, or relating 

to, the work or for nop; act or nep^ect of the e crura j ss ion or of 

any person relating to or affeet.cup the work. 

^^•^inc^'^lA 1 - pui)1: i f ' EiQ: ioyae liny delect Lodging: 

SverV eirolovee in nubile work shall lodpe , board and trade where 



which said Chapter and Section are imde a part hereof as if at length 
set forth herein. 

irt'^c'e XXXin. Performance Bond: The Co^rajrtOT; shall fnrni sb 
trTtwfitv bond of security, in an amount equal in full to tne smj 
. a -. ff .ble""nXar. the terms and coalitions of the CONTRACT, and the pay- 
~,-»V , r r a ;i otlnmttHiS arxsinr thereunder , and as re-mlred Dy 
'.'T '"^ \..r -f ---,\, n-~, r ,,-f -n-;X^ee ss net fovfh ■' ■" the Acts of 1597, Chapter 
2v:? lection 88, as amended, which raid Chanter and Ceotiou are mde a 
:;bxX hereof as if at Length set forth herein,, at 
small, oe paid by nie Contractor, 



'' ' ...,,.. ■ anc! .:.| ie rrera iur;i for such ootid. 



The leriXrmnce and Labor and Materia:. Bonds ti&y he made un „u one 
iastruaent . 

Article XXXIV. In doing zhe conCerjpi&oed work under this contract } 
ca -, eTe~r r e"aee shall be given no citizen;, or Oaieopeo . 

Article XXXV. Both trie aedres,; O ryeo in the bid or ,,ru,,osal uron 
wcUcn" Iriniriront-raox is founded and tne Contra.- nr ' s oil. j oe at or^ 
ues.-' the di^e of bee worn are aereoy deoignated ar £ hoe£ to either 
of -/hioh notices;, tenters and other coOMunioaiiuno to the Contractor 
shall "be mailed or delivered, fhe delivering at either of the_ abo* 
named traces, or ueeoritin,, in a postpaid wrapper directed no the 
first name J t-l&ce, in say Port Office box regularly maintained^ by 
the Post Office, of any notice, letter or other communicatron to 
the Contractor, shall be deeurru sufficient service thereof upon 
the Contractor and the date of sard ber/ice shall be the date of 
such delivery or mailing. The first named address :uay be enacted 
at any tins by an insoruwent in writing executed and acknowledged 
bv the Contractor and delivered to the Cor; mis or. on . lirih.Lnn: nerein 
contained snail oe deeded to ore elude or render inoperative the 
service of any notice, letter or other eorKm.mics.tion upon the 



OV £ 



Arciei.e XXIX. Preference to Veterans ana C: e : re. a- ; ^ 

eun:ncyiaeot of mechanics, ieanstere, c hauf f 'e ■ u" 5 ana : 

the construction of cubit. c vorae b/ trie Cccmcooea a! 

ccuoty. toon or discreet, or by persona c aiara.. t .iy or e iu 

c ■ mtra-'t lap; for anon works, fiesoeiice sh«,..l first be rive i id 

-, ■; ■:- - 7 g.;p , o tbe C eririor.oe8.lf ii u i ) ucve server -o one .ai'kiy ..*v tiae/y 

of the United Lite/tee in t ; ne 'f war a ad hove Lee a d nor&o-ry a:t- 

nharred therefrom or ro ..ea eed froo active oat; there o . otyi woo 

are qualified to perform the worn: to mica c: .eenpioyoeo 

and secondlyy to eiihova:^ >f The Coneioroaalha yeaerally 

beep cannot be obcacned ,....: t, uff.hr: a at 

of toe United btateOj and. ale a 3 recu.. 

Caa,.,ter Iky, heetl.cn 2b, as amended, wti.cii said Chapter and beet ion 

are a*ad.e a oart hereof ar if at length set ferln hereon. 



rates : 



rrieu.ro zee . o^ien jO e - c .: .^^f.u. 
: r o o o "-, toe Genera. _ .Law s , 
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read 
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£yft-h:ie_JCohb H ,u-'e ocd Does oi lawn p. to, poeoe : 

'■'i£5T L>i. jIIT' "' Vi. h.'".S f-^lb LOY * 'L tit: OUT ■"."<& OTr "XI"' 3 : .16. ..■.. L 

ef Genera,. Laos, Charter irif , faction ph, ab acieauea 

as f oi. i.ovs i 

'E.-ery ec ntract, except for the ..uxrhase of motor lad or 
Ku; ,l-; e ^, involeiue;, the eon loyoert of faeorore^ worhec:. or 
-leooaniee, foremen or inspect, ore, to which the Coffiiuovrueait^ or 
any county or ain town, au'bpeet to hec-p-ai 3b - 3 a :- ;ar hy > shai,^. 

.. f ',i«, .■., ,, <-."-■ „'■»*■: i 'fO- f ;,-r- -if-. i^OrT'^re Vr'ti^fil, OI' KKJChaillO; , f OI'S - 

nari or file eater, woi'kbnp oj.oojO the uooujC awe alto, in the er.iOi.oy 

-f" the contractor, sub ■•coutre.coer or other person del no; or contract ore 

to do the whole or each cf the v/orh ccote .orated by the contract, eha.u. 

he required or ; v ermitteel to wort L icre 

day or mere than foiey elyr 



cave en arty one wee 

GUOjeefc bO OecOOu jl -:-^ O- :/<j.j- --'j ^o 

eight hours in any one hay., except 
o onto aces eater eel i 



than a doht ncur's do any one 
nitre hours J.n any one week, oi- nora teueo gox 
exee.et :..im.^s of e:aaryeo.iy ; or in -^ase any towa 
iclt a contract j eiore than 
v..T b.resai.c; crovi.dea that :■ n 
file Do .actneor of Public v/orhe for the coa- 



striico:Lor 



or reeeastructiou of nighwaye there aaybe dneorted in each 



iy conoraetor 
ry fa enters, yorkjeea, 
: isn ei ; yio aours hi any 
eotru-;tion or reconstruct ion wheo_, on tlie opinoon 



j a arc vlec'ou that saia ae,:arxdeao ; oi 
or euh-or ■intracti <r for saed deeajcorieut ; nay eaej.oy 
mechanics foremen ana inspectors, for mci 
one cay in su.fh 



of tls.: G(aiE,e3eloa.er of Lfdbor avid Industries ;ut.i.ie neceeoT'oy so 
reouiree. hvery- ouch oo!-;trtn:t not containing the aforesaid ehall be 
null and void . ,: 



Art -h:leXXXI. Worhmerho Cco,.en6af don ■ The Contractor Htia.Lt oeiore 
coaaaeneeag eerfor^nce ef the Contrary horezin eaieoed i at o^ C>' w . ao 

fry-- thp ■ -.fa -f^rv, f- of coia^aasateon and tiie feurnii.enrnr; ol ooo 

dhf. as oaendei, to 



or- jnsux'aaee for 'cne o&yrieu;: of coij3^;.aisareon an 

bciiofite under Genera.L i.aw s ; Onapcer -r+cy, o 

rndiee the Contract and ohe deioraceor a as. if 
rv"i f,i-,» p;v! effect J\i/'i:i toe terra of 



;erbcuu 



it, bee up; eepvLuyec. 



iB UITESS3 WKSEEOF^ on the day and year fhrst above written, the 
City cf Ch:';.:..jpee lias cause:! Its corporate seal to be hereto affixed 



:'ia:ae and Dena 



BOARD OF FAEK C01MIUSIQMR3 , and 



Dy 



hereunto set the; 
four counter- jar "; 



idivtaua; lianas and sealt^ this "tela b o:ie a" 



als cf trie uithtn agr^iioeat 



os:: ar 



executed as aforesaid, arid ooic;t.;.tutlng together one auJ the 
t;ar:ie aiu'eatae^t , 






■<vy - ^ v '- :( - '■'-■"= "co i or. 



CITY OF OH ICC 



EOAKO OF FAKiC" GGMMIO^IOKERS 



c>Oi. .'. C 1'COl 



C0MM03MSALTS OF M3BACKUSETTS 
Hampden, ss , Chi. e ope e, 

Then personally appeared above named } known 

to me, and made oath that he,, the said 

and the duly appointed and 
qualified members of the BOARD OF PARK CQMMISoIOMBb of the City cf 
Chicopee^ mud that each cf them subscribed his name to the forepoinp; 
instrument j in execution of such instrument., in accordance with the 
authority of lav conferred upon them, before me, 



Hotary Public (SEAL J 

Commission exoires 



COMMONWEALTH OF MASSACHUSETTS 

> 9 J - _ . ; i^* 

The^ 1 personally appeared "the above named 

known to nie to be the 
described in. and who executed the fore/50: op ; 



1^1 rJi^^^X'cf* d ^,«t^'»<I ..a act^ 
her..;l,y ce-t:fv «-, f ., : : . "'." * "' *- n '">i«=e, Mas so ,r.~ Ui ett s , o.. 

I i: \ a v e e 3' ?> r-; ~ ; -• - * . i - ? - ; <■■■ -^ . . - .- . 
and uhe manner c -r ^..- ]+ .= ,,.. , - ' ■^■' u " f -^^ac t aaa surety bond 

eajil <-* Che aforesaid a,"^^-,^, r~: w °' w ^-i-on that 

proper < a*- res tbe-tn .k - -'m " J " y exei ™« ^ the 

<-.^.u:.\e; tiaat said re.-eaeit=f : c v~ - - '" "' lU - uaoi - ! zed re pre sen- 

ex-cute agreements crt i-->,» f ,- r H1 ~ -"" <iiiU ^"-norj.ty to 

'thereon; and feat t^ ^t^ " refl ^'-'- jve -^^ naaed 

^aity blading obl'-i^-^ 'V/ 1 '.,,"?. een0lrt ^stitutes valhd and 

in. accordance w fth the Vl-"'^""'' ' 1 — .. i: ' Hrz: ' et > ttXS -uttn C the same 
■•^ U,w u „, lub , ounaitions and yrovhaion thereof. 



7 rn _: -"~V 



(TiiTieT 



mmxsm b 
simsm* scope m wgbk 



The Semsr&etor slmii accept the pfeaisas in taeir presest eea&itisn, 

/' "~ - " * : ~ -* ^ -" " - ■ r > <- 'batMng 

" ~ * - - J ' " )~- ,, ~. l . ,. „ st.iiig; e©atoiir 

J ' " * * J - " - . ~ -_ _ contract ■ 

'" ' J ~ ■ i - 1 .. r ,,_ j ^ ,, „ >, _ sod, CJltv 

' -The work to be done iisier this contract Inclines gy.I labor> sateWafe 
ssd aquipisent to . caaglefca. all week resuired fear' the obasi|ja&tiG*«'-'of ' 
tiie dasi east bat&lHg area ami associated facilities to eo^IeW^&e ■' ' 
irers sae^a m the drslsgs m strict aeeordance with tLe ' Sraw'ings : ■■ ■ 
and bpeeificanons, together with any Agenda which say be- tsis^d'- : " 
auring the bidding period. ' '"■■■■■...■■: 

flie work includes handling of sab -surface coaaitioss which w»^ la*'- 
enc&mstm-m at so additional aost to the awmr, " ' 

Tim vori also will iaeiiiis handling of sub-surface co?aitict« w^cK 
b»3T oe encountered at so additional cost to the tamer. *'T ' ' 

f he mark also will include .later Instructions, modificatioss to/'- 
--^^i.j.ensfe or deletions from the contract as agreed isy t3aeCfes : r ' ; 
ami the Contractor siarijag the eonstrmet i@a period in accb^dai^ " : " ■■ ■' '■ ■ 
with procedures describes, is tMse specifications. . . . , 

Ittas of work aot iacluded in this contract bat shown on t*e ^'5^4 ... 
are aa-ced as tlie drawings* - ~ ■.-..■■. .:.. 

'' 3SFJ1 ■ .-■■ 

Ths Several Contractor shall as", 
respect to ths Owner 3 for tae j , - ■• 
Bpeeifieatioissj ass for the per ^ s u " 

vfkiek responsibility is a @t sge i- , a - , 



... r - ' 



1 ~ i 



All buiMJt; permits j certificates,; and licenses sfeali fee paid 
for "by the Costrae 



!.-^f|p^ 



:HPC®MI TMSMSS 



rzmiAs. a»& mints iE temporary sanitary toilets 
a&eguate for tlie use of all employees and in conformity ^ttia tie 
reg.uires.eats o-f pertlrssst 6 odes and Begiiiatloias , 

©is Ssatrsetsr shall proyi&e and pay for ail water re spirit for %im 
ssastriistioB-. warls a.Bi shall farBiah all aecsssar:/ cessssetioss, 
©ipArassmt md iaS3or for iBStsiliBg aat saMt&Ifeisg tie SS&s. ? 
imeliiisg that rehired far firs prptectiou . duriag tite preset work. 

Use eoirfaraetor ahall proYi&s aM pay * or ail aleatrie energy for 
light and power ets required to complete tls msrk of the ©entrant, 
iacia&iog tbe labor sad smterials for temporary wiring, fixtures, 

trans f eraser s and other eTOipssnt. 



file Contractor shall pro^Me aaa pay fer all special aquipusiEt sail 
for %m fuel asd serviee for tempes-axy Iiaatisg as repaired £©r tte 
.proper protection aaa drying of all work, flag sstaod of providing 

temporary heating steal! "be subject to tbe approval of the iSjjgia@©r. 

io« , ^g^L^iSMUMEJsM^, 

the storage on the Project site of any and all cdls, gasoline^ ©r 
.stiisr ssontonstiblfts, shall be si^aset totfee requirement s of pertiaeii 
authorities baring jurisdiction, 

11., HS^JI^gMl^. 

Tfcie General Contractor shall assise responsibility with respect to 
tlifi Osmer for the erection and saistenaace is operaticm of all 
structures and facilities gefsired for the protection and cos- 
tisssBC-e of wori diffiTig plater eea^itiQus, 

12, 5B0ESCTISH 



n °* ?2£^^E£SSESiSSi* '^~ e Soatraetor shall provide arid saistala in 
good woriiag ©r&r aader all conditions. sid.tab.ie sad aoe^mt® 
fire protection eqaiuisesit ssd services,, approved by tlie gleri 
of the WorJcs* 

c - Wa tciBfaa; fiie Contractor shall .maintain adequate w&tabaiaai 
services for iilis .duration of ifcs project and afeaii be rasps©.- 
sibls ? wits respect to tte Ctassr, for all xaafesri&ls aad afaipiaest 
on tts? site, fie sliall sake gooci ? at Ms Gins expense s all daasga 
sr less to tbs structures, 

.*..> » islsaiiiiti&fc. 

The Contractor abail eiagloyp witliis the terms of Ms contract ^ a 
epsllfiet ©agister ., "#&<> simil .lay out tlie site iffiprov^ffigate., estsalisi 
graces saa levels and a perisatseat Dsaeb sark., aaci do t&a usa^i 
esgiBgeriag worts as required.,, issiaiiiag ievellisg and ekeeMag. 

lU. USEM? OF BCM33HSI 



It is the infest that .all aateriais shall be furaisbed aaa all work 
aoeoBpliatied in strict aessriteae © with the grades of materials ^ 
s-feaadards of worjosssaahlp^ said Standard Specifications listed car 
lasationed ia the aociiiseats of tte costr^ct. Materials shall fe® 
free from defects iiapsirirsg strength ? stability or appearance, 

She seat ion of any siatiaod of iastallatiQi^ereetios^ fabrication^ 

or wcrkisaaskip shall list operate to seate the Contractor aa agent ^ 

T.mi shall "be for the sole purpose of estatolisMBg a stasias'! of quality. 



15. SFSBIMWMJj&M ABBiiiCMMlIf 



ffee separation of tiie specifications iate Divisions is for 
eosvenienee of re-fsresee only asd is sot iateaed to limit or 
prescribe contracts Tsstweea tlie Soatrastor asaa Siib-ootrliraetor.. 

16 . SfSJ§lM 

ffee ©eatractor slaall guar&atee all «m"k .as called for ia the 
BiTisioBs of this specification,* wfesther performed ly Iiisisslf 
or by Ms subc@trbraet.0rs3 for one jnsar frsss the date of sab- 
sts/atia! completion, 

fhe phrase "cms year fro slat® of sabstastial eoMgiietiQif' shall 
be interpreter, to ass/a oiae y^iir fro-a tlae dais of £ laal aaseptaa^ 
of ttie entire yro.ieet by tlae Os-sar. 



17* sghebhie w miewm wmm 



i~ t 






ooeijBvpicijs 



BATE ESS HOUR 



Sraae Qps-r.at.or 

Power Eb.o¥eI Operator 

Bulldozer Operator 
Scsspresser Operator j 
220 c*d»ft, or lass 



* ^i. £ _L V ; 



slaei Haassei" Operator 

Ssssnt Finisher 

Sfeae Mason 

Mason fteaier 

Carpenter 

Pile Srifgr & Cofferelas 

Builder 
Iron 'lorlcer 
Blaster 
Tsruefe Driver 
A.:Srjii3,.J. o Kak-si' 
Sui'b Setter 
So.asaon laborer 
sf &'»*©i' soy 
Electrician 

3 -axl© equip , 






1175 



1,52* 


-1/2 


£,15 




O " -■ 




^"3 r"w"7 


-1/S 

1^2 


1^2- 


J./&. 



?*S"^ 



p j5_-| yp 



3I?ISI0lsj I 



B'M 



ri mmmM, 



1 .„<;> ■ ^ ■iPf!;W , 



o - - 



?ke Ooa.trac.tor shall resio^e all silt, loam and unsuitable 
material, tram, foiEKtatlesn anfi -wasta t:Ms isaterial as directed 
% the Engineer, Borings indicated suitable material awrox- 
xraateij^ tares < 3) feet feeler original fesd of tlie pond. The 

dss sliall "he constructed on an unci is turned natural base, 

1-5 SSS;ilSJ33ii 

.1 » Materials ; 



TL 



.Aggregates for Concrete aliall conform to AS3M 
if Staa<lari. Specifications :f<*r ©anereie .Aggregates"' 
C -33-49 or llgM tsigirt aggregates ^ -130-42^ 

Watar shall "be clean,, and free frcsn injurious 
aaoants of .ails., seMs, alkalies, organic materials, 
or otter deleterious substances. 



-f 3-' 



•46. 



- J ~ - J 



> _ ' ' - 



Jj- 



D. 






?„ B.ei:aforeemei 



'OTOVSL 



Q. ©spositlmg Concrete; 

a, Soil bq.itsms for footings saa 



«3S sfeali be approved, by 



ttie lFs?Iaesr- 'before plsexisg eotjcre^ 



>r<«i pienfiva'cioi 



SSss^Srwise "directed, wood forsss slmll "be ifeorcmg&I; 
•wetted /list Tjrior to placing concrete. 



Bepos.it e-OBerete as nearxj 



■? n'V* T ! 



-J T / 



^■1 



—^^-^P^ Before Blae.W 






grout to previa 






or o per pcmd, 



B\ Car Ii 



m :. 



uireEieircs ; 



'* KfiMi^^- 18 "" "^ liSteafa^iOi 



iiieier so ciae o>. 






"tl^ 






^'K^^-'^ 1 .tt~ ji 



: B*aiMA.L 



irr opart ioa h 
We Iglit 
50* 



2Qj6 



Fescue or lllaliet: 
Creep lag Fescue 

keatiie.lcf Bits© 



JesEBsa lyggi'sss 



ye 



■■■°*V 



2-6- 



.*jss.^.ias simxi fee wote* 



_sim soaiBtaiaed 'fey water is, 



** sstaoiish a. uaifer* staacl of the s^ei^i ~~ ^™~, 



aeeeftasee » 



g^ ssewxng asi. 
is secjassm 
grasses aaa natll 



- 4 £&$ 


- iL^ 


^ Eagre 


' a^S 


""© m> 




er tse 


ii* » 


" splas! 



•7 mmm 



IMs csstraekxr shall furnish a?M i r «-oii ,, - -, 

list tee wMre i^-i^J " Sf ^^T^ a S1X f ^* fa %fe eimia 

Wi# per roe*, lad... eori3P . r «_, „,_-,, J y ' ^. <-o*«a&s, weighing 

ferce shall b« 1Q« mmt u m j m ,^ vi + h ^», u ~ 2 T ^ u ' 9 ga^ge, 
foot gate posts «m£ 2" ^-IST't!^'!.?. *«""«■ >7# per 



feali shall be M^ t at bgttos aM 



set ie-Tel with top rail. 



ASiliSSl 01 if Sl' at i 



sop a.iai 



-All .aaterlal shall be 



« aoi, a ibp 



«*t«r fetation, a^I ^^ j^^lf iS^ 3i - *<»*** 

teaarieg complete iritii all ^,,^^-^^1.—^ &ml ^ °* e W»' 
atet or better A.S.J .«.' Sre ^:^^ J '^:^ iUi Aerials eimll. 



s simi expsrisioa. 



% 



© 



■-Ti 



.•f - 



^ 



3li 






V - ! 



/^rnioRY 



at 

CiOC-OFi^ F/J^K C0M4T3LIUI-; 
SDftARZ il GLAND 



^.L-ii^j-'l 'I -. J3 i^'usv/ riMT\ 



CCWSKI 



JlXiDi ii J:'"i : ll.»b t .rOIi . .ouXXltt Xi^T.^BiJJS.iM ! i. ; OF r'AKfC 



#-fr3HHS-$f*-#*# 



X^tji *i V.IJ .ill B i''%rlL i'^ £L* .!i.JL -riD^j'-JKi X^V-LJ^O s '■>..» Ul^O <JXj± jtJ.tf'U' iSsX^iJXA^^iiai'ikj 



February, 191 



i ' ^; :^ \ \X>.~. :j ^,'*~.'Ll\> *.J :.J ±J ~;\A ^ '*-- *V ■"■ 

Certificate as to Corporate Bidck 

Kl 1 1 ..i3<¥ 1 ■ 

Cors'tract 
3ECTIOS B . 

General Scope of tforii 



FART TWO 



Division 11. Gener'ai 0: 



■\0J 



Gordo 






Baa:: wm> } $zL : r 



!S.. : \cn'u.3E rT r.: 



j. L;l;.ti^.X 1 jbiOii Oi |! GjjKJJHAL iiliJS 









MB.FC 



BID H-JffARATIO 



BONDS 



BIDDING PROCEDUr 



Uor 



oe a;; ." o^. ....ows : 



r ",\ '"■ 
CV. :i ■. 



-■ & ■■ - 






v u [ >' : \) 



jrn 



u:;.' e 












Li.i j;"V.:. ;,;J 



ine 



')}■": :Sr ".{. 01'' '■■'.&> 'K'€ 



Ccrr. 



jyt-OT , ano his deterairr 



cd decision there o; 



and conclusive and such determination and decision 



S.SS '3,'HY (PUS St; Oil 



arise, shall "be a condition 



to the right of the Contractor to receive any .money hereunder. 



Article IV. The ¥ori£ during its progress aaa upon, roc cca;,:.euc. 
rmlit™oaf"orm with the C uitract Drawings and ilpec ;. f icaticne , anu 
witi other directions of the Engineer, as given from time to 
f-irae during the orogress of the work, under tne t arsis or this 
contract: in no case shall, any work in excess of the require- 
meats of' the cravings he paid for unless authorised in writing 
"by the Engineer or his. agents especially .authorised thereto. 

Aj-ti£le__¥_- - be Contractor sha.,1 eoroaence the work after the 
corltract has been executed by the City and upon notice from 
the Board of Park CoacrLss loners or Engineer signifying that 
the work, sncst 'be started . 



yc^vOy: f- o ce o o r 
in accordance 



and s'oeeii 



Logs 



I. j..ilte aiiu iBtUiuti 
Ox dCOUpC WOI~K. . 



The Conirnc ^or &ua.i.j. j.iDbci.--*ut «ija- t^-" «•-' « — '■ *~^ >■"-" *-,..• 
Engineer until completion. 

Tne Date of Completion shall he the date of tne final estimate 



renared under the conch 



lerein specified. 



The Contractor shall commence the work at sueu points ana snarl 
thereafter continue at such points ano in sucn order or pre- 
cedence as the Engineer emy approve. 

Article ¥1, If the Contractor is obstructed or delayed in the Saten 

crocKicrull-on or completion of the work by any damage that may 

haooen thereto "by the unusual action of tne elements, or oy toe 

abandonment of the word by the Employees in a general strike, 

the Contractor eha.il hare no claim for damage for any such cause 

or delay, hut lie shall in such case be entitled to such extension of thae 

specified herein for 

in writing certi 

"1 SS-i !'•', f r; 






e completion of the work as the Engineei 



r sii.s r 



o be just anci proper; proYraea. howeve 



i** tr. 



sat 



a for sued extensic 






mace "by the Contractor ia 



I.t 1£Ik 



within one (l) aoafh from the time when such alleged cans 



['or delay 



shall oeeru 
be exnlanstor 



The Contract Drawings ana Specifications are intended to Drawings ana 



,ory of each other, but should any discrepancy appear or 

my aisunderstandiag arise as to the import of anything contained 
on either, the explanation of the Enppiueej 



final and binding upon "^ rn-r,r.r«r.tcc .. Arw < 



; it- c o i i 'j£, e. c j^i 



cane s . be 
Iny corrections of errors 



So-ec if icat ions 
exoianatorp 






Re present stive 



U U w ; J - - 



aud XtQ pia-cea 
of manufacture . 



f^B,t"j-£^ 1 <x 



JL; .; . CiO s5 iSi-i-iA.* ^j' f " *3-t*wi V £ 



Order 






\f^ ^ 



Begulat io 
Laws a ad 



"* r; 'Tiip "j" A "^ "1 w - -~' 






rise 
:satraet 



ieac>GGSio;L 






money may do 









/ i!!Jt© ^ "'' ' * ^ T ^ ^ ' 






;iai est lasts 



8 Pi.0 



ie date 

: :rv*- i ■?-.!■ 



j?'lnaj_ estimst- 



YiS/j 



VII'! 



lO 



OSt Oo'Ofp" Q£5 O © I i i » 



uu are laaae a oart aereoi a 



to the City bond of security; in aa aJixrvmt equal In full do tae sum 
pa.7&bl,e~~)f"~ail the terms and conaiti.oas of the CGK r a?ACT ? ana the pay- 

the Charter of tne Goby of o'hioopee as set forth la one Acts of 1097; 
239, tectloa 88 ; &s av;.je.v:;ed j which salil Chapter ana Suction are made 
oart liei'soi so; II' at, iSu^tli oot tor til acreoa, are. roe yroniUKi x'or soa 
siia, .i. i. 09 d&og dy ofie o 00 or act or , 



p. 3 ; : t 



J_i.i, ^' v.!.. i^..:..;£ ! -^ .-..^ V - 






- J * "''' p; T ^ y* £^ r"; ;"' 



iXXV 






WOX'ii li'i'iUC 






spseoora, 



J'0!#ttJHWSAi3?.H OF M< 






Tae : 



A.D, 






KiiGWr 



ae , .and made car; 



S,^J..;iiivv^ -^Lil 



Uiaitfiscl members of the BOARD OF PABK COMMiaSIOMSS of the 



nsTirmserr 



ijAJ. v,i ^OX" 



ana 'cas/t eacii ci' 
" Lr BX£;cy^"ic 



;scrioea ais name uo tlie forego 
:.q accordance with t 



S vT'liia^^'l 



'3 



t\f '' i 



i.3,v corlsrreci noon tiisia .. 



: eio; 



Bio tar v Fur. 
C 



L=,Ji»:„ <^ £> ,„. ;„; i 






OMMiFWlALTH 0? MASSACHUSETTS 



■i'nse perBoaa.oiy sheared. Tine above Rased 



;n.owi: 



<& 



£■■' i ' ; ,- !'■?*£< T'. ='i-^ 1 :'""s ' ' -"^ ' r i" : 



■eg! 



SiaCTlOlst B 



flj&tliliilj oCOki^ i/S WUixK. 



SITE 



.e cor 



shall. a/:ce:-u the ^remises la their ireseat coriGiclc 



The ccnlr;.ut j:.' chan cuooerate wit 



;.q trie work, uncer tras contract 
)tosr contractors a no City 



HPiUvtieb b 



,,,. -i j- O ■ -^ -j.-.i'V r; ■■: <- 



•. h t. 



;.rs i.o 



? n s are c oap la t io o 



j n t ii6 ar c a v i. 1 ; 



OOSSary Q6 LCiy 



. ntiuce 



'4i .; U 






j U o o 1 U C u ..l. O ! i 



at aitrseo by tne Ownto 
reeled In accordance 









iut sriovti on. the pla 



i. i^o i, ^ 









:he Contractor 



i i.i^.jcp'C rr hit; 1 ! Vjp ■ ;fi 1 r\ 

J + ™ - ■■ •».- i i O ^-- -^ O J. -~^=J j~ J.- -.J \r )_• ,A " 



■i tractor slial. 



Trie 



rovote sac! Eeorrvr.cn torioorary sani'i^iy ^ 
aiieouate for the use of all en.iloyeos and in conf ornuty with til 
requirements of pertinent Coder arid Be t ruiaocoG5 , 

TEMPORARY 'WATER SUP? 12 
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PL&YGRQtTHD OOmiSSlOl 

CHICOPEE, M&SS. 

■a- & * ■& -;? -:'<■ & -::- 

ADVERTISEMENT FOR BIDDERS 



Sealed proposals addressed to the Playground Commis- 
sion,;, City Hall, Chloope®, Mass*, and endorsed "Proposal 
for Repair of the.Bemls. Pond Dam" will be received by the 
Playground Commission at It's office , City Hall, Chic op© e, 
Mas s * s until 

and at that time and plaGe publicly opened and read aloud. 
Work includes the construction of approximately! 8? f<s©t 
of six (6) feet by seven (7) feet reinforced concrete dis- 
charge ooriduitl a six (6) foot toy seven (?) foot vertical 
Intake structural the reconstruction and restoration of a 
section of earthen d&mf the alteration to concrete foot 
bridgs and spillway wsllsf and the placement of riprap in 
the discharge channel* 

Proposal Guaranty i $1,000.00 certified check or lawful money* 
Plansj specifications and proposal forms may b© obtained at 
the office of Tigh© & Bond. Inc., Consulting- Engineers, 
Bowsrs & Pequot Streets, Holyoke, Mass*, or at the office of 
City Engineer s City_Hall, Chlcopee, Mass* Charge for Plana 
and Specifications $10*00* Said amount returnable to 
bidders who return Plans and Specifications in good condition 
within seven (?) days after the opening of bids. Minimum 
wag© rates established* A Performance and Payment Bond In 
the full amount of the contract will be required* The Play« 
ground Commission reserves the right to waive any Informality 
in or to reject any or all proposal b, or to accept any pro- 
posal whichj in their opinion, is in the best interest© of 
the City. Fo propo s al may be withdrawn within thirty DO) 
days after the bid opening* 



PLAYGH0IMD COMMISSI 01 
CHICOPEE, MASS* 



PROPOSAL 
FORM 




T16HE & BOND 

CONSULTING ENGINEERS 

HOLYOKE, MASS. 



PBOPOSAL 
TO THE 

PLAYGROOTD COMMISSION 
CHXCQPEE, MASS. 

FOR THE 
REPAIR OP THE BEMIS POND DAM 



The undersized bidder declares that the only person or 
parties as principals interested in this proposal are named 
below* that this proposal is made without collusion with any 
other person, firm or corporations that he has carefully ex- 
amined the location of the proposed work and has taken into 
consideration all the difficulties likely to 'be met with in 
the doing of the work* that he alio has carefully examined 
the annexed form of contract and the plans therein referred 
to and entitled! 

"bhmis poro 

DAM REPAIRS 
PtAY OR QUITO COMMISSI OH 
CITX OF CHIC OPES, MASS," 

TIGHE & BOND, INC. 

Consulting Engineers 

Holyoke, Mass* 

Complet® set ---- sheets 
Jun© - 1957 tt 



And he proposes an! agrees that he will contract with the 
City of Ghicepeej Mass*, acting thru its Playground Com- 
mission, in the- form of contract annexed to provide all 
the insurance* labor, inachinery., tools, apparatus and other 
means of construction and to do all the work and furnish all 
the materials specified in the contract and in the manner and 
time therein prescribed and in accordance with the require- 
ments of the Engineer, as herein set forth and that he will 
take In full payment therefor the following sums to wit! 
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10, qXJAM'ITIES,., 



-^jf-BlFTRI^FwSl^iriN AMQuWP OF ITEM" 

WORDS AND FlGtBES . ^JMkM^^JMMAju, 



X, 



t»UJTip 

sum 



Far furnishing all labor, tools, 
materials and equipment required for 
the construction of the intake struc- 
ture, discharge conduit, the re-align- 
ment of the existing oast iron draw- 
down pipe and the aluM®gat© in accord- 
ance with the details shown on the plan 
and as further describei in th© speci- 
fications, the sum oft 



w 



TT 



ump sum 



2* Lump For furnishing 
sum materials* and 
construct an ac 
top of the dam 
of the intake s 
with the detail 
and as further described 
fi cations, the sum of i 



all labor, tools, 
equipment required to 
eess' bridge from the 
embankment to the top 
tructure in accordance 
shown on the plan 



in the speci- 



3 * Lump 
sum 



cu . yd s 



V 



7~™Eurnp sum 



For furnishing all lab or , tools, 
materials and equipment required 
to prepare the foot bridge across 
the existing spillway for the altera- 
tion of the existing concrete walls 
forming; the abutments for the bridge 
and for the restoration of the bridg© 
after completion of the alterations 
to the walls in accordance with th© 

details shown on the plans and as 
further described in the specifications, 
the sum of: 

__ L 



IF 



T™Eurap~sum 



For each cubic yard of trench ex- 
cavation and backfill completed 
around the existing walls at the 
foot bridge and spillway and for plac- 
ing riprap downstream from the dis- 
charge" conduit and existing spillway 
and for installing concrete steps 
abutting the access bridge, including 
all labor , materials, tools, equipment 
and control of water, required for or 
incidental to the item as herein des- 
cribad, the sum of: 



V 



T cVi yds,"'" 
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^jf— fgflf^fF~W^ AMOUNT OP ITEM" 

£, 11 For each, cubic yard of 3*000 lb. 

cu. yds 28-day test concrete furnished and 
Installed in altering the walls at 
the foot bridge and along the ex- 
isting spillway and for the steps 
between the top of the bridge embank- 
ment and the end of the access bridge, 
including all labor, tools, materials 
and equipment required for or incidental 
to the item, as herein described, the 
sum of s 



Y|f~ ~~~~"™ T~. yds 

g t 385 For each -pound of reinforcing 
lbs. steel furnished and installed 
in the concrete wall altera- 
tions around the footbridge and 
spillway and in .the concrete 
steps, between the top of the 
embankment and the end of the 
access bridge , including all 
labor, tools, materials, bending 
and cutting required for or inci- 
dental to the item, as herein des- 
cribed, or as required, the sum of:. 

7. 240 For each cubic yard of riprap 

cu, yds. furnished and placed in the discharge 
channel downstream from the die- 
charge conduit and around the exist- 
ing spillway, including all labor, 
tool a, material, equipment, and 
control of water required for or 
incidental to the. item, as herein 
described, the sum of: 
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NO. QUANTITIES WOKDSJIN]^^ 

Q 150 For each square yard of filling, 

sq s yd. learning, seeding & fertilising, 
completed In the areas abutting 
the existing spillway walls includ- 
ing all labor , tools s raatalals and 
equipment required for or incid- 
ental to the itera^ as herein des- 
cribed* the sum oft 

% _____ 



(T 



TOTAL AMOUNT OF BID - Items 1 thru 8^ inclusive $_ 



If this proposal shall be accepted by tha Playground Commission, 
Chicopee", Mass., the undersigned bidder agrees to meet the 
refuireaisnts of Article 62 regarding the beginnirE of work, and 
he further agrees to the provisions of Article 67 and specifies 
that the job shali' he completed within ^^^^^^^ 

^ calendar days (f ilTT^™us!iTg^F6TR™Xetters 

and"fTguresT" f rom the date of the signing of the contract. 

If this proposal shall be accepted by the Playground Commission 
of .Chicopee* Mass., and the undersigned shall fail to contract 
as aforesaid and to give a performance and payment bond in, the 
sum of the full amount of the contract with a surety company 
satisfactory to the Board within ten (10) days of the date of 
the notice to him frora the Owner that the Contract is ready for 
signature, then he shall be considered to have abandoned the 
contract and his certified check for $1000.00 accompanying this 
proposal shall becora® the property of the City of Chicopee, Mass. 

DATED THIS DAY OF _... in the ^ ear 3-957 ■ 

SIGNATURE OF BIDDER __ 

Name of Bidder: ._____™_™»_^_-_^^ 

BUSINESS ADDRESS 



RESIDENCE 
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In compliance with Article 5* Section B, the Bidder, If this bid 
is submitted by a firm* partnership or corporation, shall list 
required information below ; 



The proposed Surety Company on the Bond is to "be as follows 
Name : ,_______________^^ 



Address of Home Office: 



Name and address 
of Agent; 
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GENERAL 
lEQUiiEMENTS 




TIGHE & BOND 

CONSULTING ENGINEERS 

HOLYOKE f MASS. 



GENERAL REQUIREMENTS 



DEFINITION OF TER1* 



Article 1. Definition of Terms a 

Wherever in these specifications of other contractual documents the 
following terras, or pronouns in place of them, are used, the intent and 
meaning shall be interpreted as follows: 

Addendum An addition to or alteration of the Flans and/or 

Specifications generally issued for clarification 
purposes prior to the opening of proposals. 

A dvertisement . . . The notice published in newspapers and trade bulletins 

announcing the time and place for the opening of bids 
for work to be done. 

A.A.S.H.O. The American Association of State- Highway Officials. 

Alteration ...... Change in the form or character of any of the work 

done or to be done. 

A.5.T.M. The American Society for Testing Materials. 

Bidder Any individual, firm or corporation submitting a 

proposal .for the work contemplated^ acting directly or 
through a duly authorized representative* 

Contractor A party to the contract, acting directly or through an 

authorized lawful agent or employee. 

Engineer The Consulting Engineer acting directly or through an 

authorized representative, such representative acting 
within the scope of the particular duties entrusted to 
him. 

Extra Work ...... Work or materials not called for in the Plans and 

Specifications and which is deemed necessary for the 
proper completing of the improvement. 

Layout See Right of Way. 

Location See Right of Way. 

Material ........ Any substance proposed to be used in connection with the 

construction of the project and its appurtenances. 

Owner ............ The duly authorized official or officials in charge of 

the project. 

—I"* 



Plans 



Proposal 



Project 



Right of Way 



The contract drawings,, Detail Sheets, or exact repro- 
ductions thereof;, which show the location, character, 
dimension and details of the work including any 
alterations thereof permissible under the contract and 
authorized by duly approved written orders. 

The written offer of the Bidder submitted in approved 
form to perform the work contemplated. 

The purpose for which bids have been called and work 
contracted fore 

That area which has been laid out or acquired for the 
purpose of this project* 



Special Provisions , . The special directions, provisions and requirements 

prepared to cover proposed work not satisfactorily pro- 
vided for by these General Requirements. These special 
provisions shall be included within the general term 
"Specifications" and shall be made a part of the contract 
with the express purpose that they shall prevail over all 
other spec if ic at ions „ 



Specifications 



Work 



* * * * * 8 i 



The Words ........ 



The directions^ provisions and requirements, designated 
as Specifications, together with all written agreements 
made or to be made pertaining to the method and manner of 
performing the work, or the quantities and qualities of 
materials to be furnished under the Contract* The Speci- 
fications shall include the Advertisement, Proposal 
Form, General Requirements, Standard Detail Drawings, 
Special Provisions, Addenda and Contract Form 

All performance, including the furnishing of materials, 
labor, tools,, equipment and incidentals, required of the 
Contractor under the terms of the' contract, 

"As directed", "as permitted"*? "as required" or words of 
like effect shall mean that the direction, permission or 
requirement of the Engineer is intended, and similarly 
the words "approved", "acceptable ", "satisfactory", or 
words of like import shall mean approved by or acceptable 
or satisfactory to the Engineer, unless otherwise provided 
herein* The words "necessary", "suitable", "equal" or 
words of like import shall mean necessary ? suitable or 
equal in the opinion of the Engineer. 

The words "approval of the Owner" or "approval by the 
Owner" shall mean ar-proval either by vote of or in 
writing by the duly authorized officials « 
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PROPOSAL REQUIREMENTS AND CONDITIONS 



Article 2. Contents of Proposal Forms. 

Proposal forms consisting of the documents listed below will be 
furnished by the Owner to the bidder upon request at the office of the 
Engineer. 

A. The Specifications ; including the Advertisement, General Require- 
ments, Special Provisions, Standard Detail Drawings, Addenda,, 
Proposal Form and Contract Form. 

B^ The Plans „ 

Article 3« Interpretation of Basic Estimate of Quantities. 

A. All bids will be compared on the basis of the Engineer's estimate 
of quantities of work to be done, as shown in the Proposal* 

These quantities are approximate only, being given as a basis for 
the comparison of bids, and the Owner does not expressly or by implication 
agree that the actual amount of work will correspond therewith, but reserves 
the right to increase or decrease the amount of any class, item or portion 
of the work, as may be deemed necessary or expedient by the Owner » 

Bidders are required to submit their estimate upon the following 
express conditions, which shall apply to and become part of every bid 
received, viz: 

An increase or decrease in the quantity for any item or group of 
items shall not be regarded as cause for an increase or decrease in 
the prices, nor in the time allowed for the completion of the work, 
except as provided in the contract. An increase or decrease in the 
quantity of work to be done shall not warrant any claim for loss, 
damage or anticipated profit. 

B. The work has been divided into classes and items in order to 
enable the bidder to bid on the different portions of the work in accordance 
with his estimate of their cost, so that in the event of an increase or 
decrease in the quantities of any particular class of work the actual 
Quantities executed may be paid for at the price bid for that particular 
class of work. 

Article k » Examination of Plans and the Location. 

Statements as to the condition under which the work is to be per- 
formed, including plans, surveys, measurements, dimensions, calculations, 
estimates, borings, etc., are made solely to furnish a basis for comparison 
of bids, and the Owner does not guarantee or represent that they are even 
approximately correct. The Contractor, must satisfy himself by his own 
investigation and research regarding all conditions affecting the work to 
be done and labor and material needed, and make his bid in sole reliance 
thereon. The Contractor should carefully examine any materials furnished 



by the Owner, the location of the work, the difficulties likely to be met 
in doing the work and all other factors relating to the Project. 

A rticle g. Preparation of Proposals 

A> Bid Prices. 

The Bidder shall submit his proposal upon the blank forms fur- 
nished by the Owner^, The bidder shall specify a unit price, in both words 
and figures, for each and every item for which a quantity is given, and 
shall also show the products of the respective unit prices and quantities , 
written in figures in the column provided for that purpose* and the total 
amount of the proposal obtained by adding the amounts of the several items. 
All words and figures shall be in ink. In case of a discrepancy between 
the prices written in words and those written in figures, the written words 
shall govern. In case of a discrepancy between the unit prices and the 
extended totals, the unit prices shall govern. 

No bid will be accepted which does not contain a unit price for 
every item shown on the Proposal Foriru No conditional bids will be accepted. 

When an item in the Proposal contains a choice to be made by the 
bidder, the bidder shall indicate his choice in accordance with the specifi- 
cations for that particular item, and thereafter no further choice will be 
permitted without permission from the Owner. 

The price for any item, bid and/or contracted for, unless other- 
wise noted or specified shall include full compensation for all materials, 
equipment, tools, labor and incidental work, necessary to complete the 
item to the satisfaction of the Engineer*, The prices shall, without 
exception, include all royalties and costs arising from patents, trademarks^ 
and copyrights in any way 'involved in the work, 

B*_ Signatures, 

All proposals shall be signed correctly with ink in the proper 
places provided, as follows'. 

If the proposal is made by an individual, his name and post 
office address shall be given* 

If the proposal is made by a firm, partnership or corporation 
it shall be signed by a person having such legal authority from the said 
firm, partnership or corporation and the person so signing the proposal 
shall give his own name and title (if any) in addition to the name and 
address of the firm, partnership or corporation.. 

If the proposal is made by a firm or partnership the names and 
addresses of the individual members shall be given 5 

If the proposal is made by a corporation, the name of the State 
under the laws of which the corporation was chartered and the names, 
titles and business addresses of the President, Treasurer and Manager shall 
be given, 
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Article 6. Delivery of Proposal s, 

Each Proposal shall be submitted to the Owner in a sealed envelope. 
On the outside of the envelope shall be written the bidder f s name and 
address and the name of the project for which the bid is submitted. 

If forwarded by mail, the sealed envelope containing the Proposal, 
and marked as directed above, must be enclosed in another envelope addressed 
to the Owner. The recommended method of mailing shall be "Registered-Return 
Receipt Requested.," 

Proposals received by the Owner at the designated place after the 
time designated in the Advertisement for Bidders will be returned to the 
bidder unopened. 

It is the bidder's responsibility to see that his Proposal is at 
the designated place at the designated time. The Owner will not receive 
any Proposal not delivered to the designated place. 

Article 7» Proposal Guaranty Required. 

In order to insure the faithful fulfillment of its terms, each 
Proposal shall be accompanied by a certified check or lawful money as 
directed in the Special Provisions, Said check will be returned to the 
bidder unless retained by the Owner under the conditions hereinafter 
stipulated. 

A bid bond will not be accepted as security. 

Article 8. Public Opening of Proposals. 

Proposals will be publicly opened and read aloud at the time and 
place indicated in the Advertisement for Bidders. Bidders or their 
authorized agents are invited to be present. 

Art i cle 9. Rejection of Pro posals. 

Proposals which fail to meet the requirements of Articles 5* 6 and 
7, or which are incomplete, conditional or obscure, or which contain addi- 
tions not called for, erasures, alterations or irregularities of any kind, 
or in which errors occur, or which contain abnormally high or abnormally 
low bid prices for any class of item of work, may be rejected as informal. 
The Owner may waive any informalities in or reject any or all bids and may 
accept any bid the Owner deems to be in his best Interests or in the best 
interests of the group represented by the Owner. 

More than one proposal from the same bidder, whether or not the same 
or different names appear on the signature page, will not be considered. 
Reasonable proof for believing that any bidder is so interested in more 
than one proposal for the work contemplated will cause the rejection of all 
proposals made by him directly or indirectly. Any or all proposals will be 
rejected if there is reason for believing that collusion exists among the 
bidders. 
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Bidders whose proposals have been rejected because of evidence of 
collusion as specified in Article 9 will not be considered in future 
proposals for the same work, and such bidders may be disqualified from 
bidding on future work. 

Article 10. Withdrawal of Proposals. 

Any bid may be withdrawn prior to the scheduled time for opening as 
shown in the Special Provisions or authorised postponement thereof. 

No bidder may withdraw a bid within 30 days after the actual date 
and time of the opening thereof. 

Article 11. Competency of Bidders. 

No contract will be awarded except to responsible bidders capable of 
performing the class of work contemplated. Before the award of the contract, 
any bidder may be required to show that he has the necessary facilities, 
experience, ability and financial resources to perform the work in a satis- 
factory manner and within the time stipulated. ' If the contract contains 
special work of a complicated nature or if it contains items for materials 
or wtfrk the character of which will depend upon the Contractor's skill or 
experience, he will be required to show proof that he has a satisfactory 
record of similar work performed or materials furnished under other con- 
tracts. Bidders may be required to furnish the Owner with formal sworn 
statements as to their experience and their financial status. 

Article 12. Material Cuaranty. 

Before any contract is awarded, the Bidder may be required to furnish 
without expense to the Owner a complete statement of the origin, composition 
and manufacture of any or all materials proposed to be used in the construc- 
tion of the work, together with samples, which samples may be subjected to 
the tests required by the Owner to determine their" Quality and fitness for 
the work. 

Article 13. Addenda and Interpretations. 

No interpretation of the meaning of the plans, specifications or 
other contract documents will be made to any bidder orally. Every requsst 
for such interpretation should be in writing addressed to the office of 
Tighe & Bond, Consulting Engineers, Bowers & Pequot Streets, Holyoke, Mass., 
and to be given consideration must be received at least five days prior to 
the date fixed for the opening of bids. Any and all such interpretations 
and any supplemental instructions will be in the form of written addenda to 
the specifications which, if issued, will be mailed by registered mail with 
return receipt requested to all prospective bidders (at the respective 
addresses furnished for such purposes) not later than three days prior to 
the date fixed for the opening of bids. Failure of any bidder to receive 
any such addendum or interpretation shall not relieve any bidder from any 
obligation under his bid as submitted. All addenda so issued shall become 
part of the contract documents. 
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AWARD AND EXECUTION OF THE CONTRACT 



Article lii. Consideration of Bids . 

The Owner reserves the right to reject any or all proposals, to waive 
technicalities , and to advertise for new proposals, or proceed to do the 
work otherwise, as it may deem best for its own interests » 

Article lg. Award of Contract* 

The bids will be compared on the basis of the totals of the sums 
obtained by multiplying the Engineer's estimate of quantities by the unit 
price stated on the Proposal for each respective item,, 

The lowest bidders will be determined as described in the above 
paragraph. The responsible bidders will be determined as described in 
Articles 9, 11 and 12. 

The Contract will be awarded by the Owner as soon as practicable 
after the opening of bids. The successful bidder will be notified in 
writing, by mail, or otherwise, that his bid has been accepted and that he 
has been awarded the contract* 



Article 16. Return of Proposal Gu aranty. 

The Proposal Guaranty will be returned to all accept the three lowest 
formal bidders within three days after the opening of the bids. The 
Proposal Guaranty of each of the three lowest formal bidders will not be 
released by the Owner until after a Contract has been executed. Within 
three days after the signing of a Contract, the Proposal Guaranty of each 
of the three low bidders will be returned except as hereinafter provided. 

The Proposal Guaranty submitted with any bid rejected as informal 
will be returned within three days of said rejection. 

Article 17. C ontract Bond Req uired., 

Prior to the execution of the Gontract^ the Contractor will be 
required to furnish a surety bond in the amount specified in the Special 
Provisions as security for faithful performance of this Contract. The bond 
shall also guarantee payment o'f all persons performing labor on the project 
under this Contract and furnishing materials in connection with this 
Contract. 

The bond must be in the usual and approved form and must also 
contain the following s "and shall pay for "all labor performed or furnished 
and for all materials used or employed, and shall pay all persons who 
contract with the principal for iabor and materials as provided in the 
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General Laws of Massachusetts;, Chapter lh9> then this obligation to be void, 
otherwise to remain in full force and effect." 

Attorneys in fact who sign bid bonds or contract bonds must file with 
each bond a certified copy of their power of attorney to sign said bonds. 

The surety is to be a bonding company or securities satisfactory to 
the Owner s 



Article 18. Execution of 'Contract. 



The Contractor to whom the contract is awarded will be required to 
appear at the office of the Engineer with the surety offered by him, and 
execute the contract within 10 calendar days from the date of the notice 
from the Owner or Engineer to the bidder that the contract is ready for 
signature,, The contract shall be in writing on the forms provided* 



Article 19. Failure to Execute Contract. 



Should the successful bidder fail to execute the contract and furnish 
the contract bond insurance, as herein specified, within the time stipulated, 
the Owner may, at its option, determine that the bidder has refused to 
execute a Contract with the Owner. The Owner will consider the Proposal 
Guaranty forfeited by the Bidder. The Owner will then offer the Contract 
to the second lowest responsible Bidder, 

SCOPE OF WORK 



Arj^cle 20^ Intent of Plans and Specif ic ations. 

It is the intent that the plans and specifications shall prescribe a 
complete work or improvement j and when the work is completed, the Contractor 
shall leave the job site in a neat and finished condition. 

The Contractor shall do all the work and furnish all the materials, 
tools and appliances, except as otherwise specified, necessary or proper for 
performing and completing the work required by the contract, in the manner 
and within the time 'specified. He shall complete the entire work to the 
satisfaction of the Engineer, and in accordance with the specifications and 
drawings for the work ? at the prices agreed upon. 

All the works labor and materials to be done and furnished under the 
contract shall be done and furnished strictly pursuant to, and in conform- 
ity with the specifications and the plans for the work, which said specifi- 
cations and drawings shall form part of the contract, and also in accordance 
with the directions of the Engineer as given from time to time during the 
progress of the work, under the terms of the contract,, 



Article 21. §Pgcjk^_J^. c>n ditions ° 

Construction items or conditions anticipated for any proposed work, 
and not covered by these "General Requirements", will be described and 
specified in "Special Provisions". Said Special Provisions shall be 
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considered a part of the contract. In case of conflict between the said 
Special Provisions and General Requirements, the Special Provisions shall 
govern. 

Article 22 ■ Alteration of Work, 



Should it be found desirable by the Engineer to make alterations in 
the form or character of any of the work done, or to be done, the Engineer 
may order such alterations to be made, defining them in writing, supplemented 
with drawings when in the opinion of the Engineer it is necessary, and the 
alterations shall be made accordingly ; provided that in case such alter- 
ations increase the cost of the work the Contractor shall be remunerated at 
prices based on prices allowed on the same character of work under the 
specifications, and in case the alterations shall diminish the cost of the 
work no allowance will be made for anticipated profits. 

In case of any alteration, change or addition to the work as origin- 
ally contemplated, and if said alteration, change or addition justified an 
increase in the cost of the work, the Owner reserves the right to decide the 
method that will be used to determine said additional costs « (see Article 
730 

In case of any alterations, so much of the contract as is not 
necessarily affected by such alterations shall remain in force upon the 
parties thereto, and such alterations shall be made under the terms of and 
as a part of the contract, and the security for the performance of the 
contract shall in nowise be invalidated, but shall be held to secure in 
like manner the performance of the alterations made under the contract and 
of any extra work done under the provisions of Article 23. 

The Contractor shall perform the work as increased or decreased 
within the qualifying limits named and subject to the provisions outlined 
above, but no allowance shall be made for any change in -anticipated profits. 
Adjustments shall be considered waived unless specific complaint is made 
in writing by the Contractor previous to the construction of such alteration 
or change and within three calendar days following notice from the Cwner of 
such alteration or change. 

Article 23. Extra Work. 

The Contractor shall do any work not' herein otherwise provided for, 
when and as ordered in writing by the Engineer, such written order to 
contain particular reference to this article. 

If the Contractor claims that any instructions from the Engineer 
involve extra cost or an extension of time, he shall so notify the Engineer 
in writing within three calendar days after the receipt of the Engineer T s 
instructions and in any event before proceeding to execute the extra work. 
No claim from the Contractor will be considered valid unless made in 
accordance with the terms of this Article. 

Such notice by the Contractor and the keeping of costs by the Engineer 
shall not in any way be construed as proving the validity of the claim. 
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Payment for extra work will be made in accordance with the provisions 
of Article 73. 

The Owner may at any time^ by a written order., and without notice to 
ihe Surety or Sureties,, require the performance of such changes in the work 
as it may find necessary or desirable . 

Article 2lu Mai n tejia n£ejo f__Detc ;u rs » 

When required by the Owner j a project shall be closed to travel during 
construction. Suitable detours shall be provided and maintained as directed 
or as specified in the "Special Provisions 11 and in Articles J>0 and 51= 
Payment for this work is to be included by the Contractor in his unit prices 
for the various items of -work® No special payment will be provided unless 
otherwise stated under ^Special Provisions." 

Article 25, Removal and Disposal of ^£H £JJdi^£^£l^^£l£ H£MHl£l 

Existing structures such as bridges^ culverts, dikes, walls, pipes,, 
guard railing, fences , street railway ties and rails,, found within the 
project limits on right-of-way, which are to be replaced or rendered useless 
by new construction .shall be removed by the Contractor at his own expense 
unless otherwise provided in the Special Provisions., When their location 
is such as not to interfere with the work, the removal shall not be done 
until the new structures replacing them are ready for traffic or until the 
Engineer shall permit,, 

All material in existing structures requiring removal shall remain 
the property of the Owner » The material shall be removed without damage., in 
sections which will permit easy handling and disposal^ to locations within 
the limits of the project, and convenient for their subsequent removal by 
the Owner, or as directed by the Engineer,, All discarded material, rubbish 
or debris shall be removed from the work and disposed of as directed. No 
foreign material or debris shall be permitted to remain or move in a waterway* 

Article 26 » Rights i n the Use ^o ^^ ^T 3^E.^ }^^SJL^ f^?J]S^ 

The Contractor, with the approval of the Engineer, may take suitable 
ledge, gravel, sand, loam, elay or other material from within the location 
lines of the project under construction and ues it for other purposes than 
for forming embankments. If such use necessitates securing additional 
material for forming embankments, the Contractor shall at his own expense, 
furnish an amount of borrow of a satisfactory quality ^ equal to the amount 
of material taken, as measured in excavation* The Contractor shall not 
excavate or remove any material which is not within the excavation as 
indicated by the slope stakes and grade lines , without written approval* 
No excavated material suitable for use shall be wasted, unless as directed,, 

Unless otherwise provided the material from any existing structure 
may be used temporarily by the Contractor during construction^ Such 
material shall not be cut, bent, broken or otherwise damaged. 
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Nothing in the contract shall be construed as vesting in the 
Contractor any right of property in the materials used after they have been 
attached or affixed to the work or the soil; but all such materials shall, 
upon being so attached or affixed, . become the property of the Owner, 

Article 27. Final Cleaning Up. 

Upon completion uf the work and before acceptance and final payment,, 
the Contractor shall remove, at his own expense, from the project location 
and from adjoining property, all temporary structures and all surplus 
material and rubbish which may have accumulated during the prosecution of 
the work, and shall leave the work broom clean and in a neat and orderly 
condition* The Contractor shall clean up the job so that the condition 
of the site will be at least equal to its condition before work began. 

No equipment or materials shall be left on the right-of-way or 
project limits without the written permission of the Engineers. 

CONTROL OF WORK 



Article 28. Authority of the Engineer. 

The Engineer shall decide all questions which may arise as to the 
quantity, quality, acceptability, fitness and rate of progress of the 
several kinds of work to be performed and materials to be furnished under 
the contract, and shall decide all questions which may arise as to the 
interpretation of any part of the contract, especially the plans and speci- 
fications which are a part thereof, as to the fulfillment of this contract 
on the part of the Contractor, and the determination and decision of the 
Engineer shall be final and conclusive; and such determination and decision, 
in case any question shall arise, shall be a condition precedent to the 
right of the Contractor to receive any money hereunder. 

Article 29. Plans and Detail Drawings. 

Approved plans, profiles and sections on file in the office of the 
Engineer will show the location, details and dimensions of the work contem- 
plated, and all work shall be in strict conformity therewith and with the 
s pec if ic ations . 

Supplemental plans and detail drawings as required in the specifica- 
tions and furnished by the Contractor shall upon approval become a part of 
the complete plans. Such approval of supplemental plans or detail drawings, 
however, shall not be construed as a complete check and shall not operate 
to relieve the Contractor of any of his responsibility under the contract 
for the satisfactory completion of the work, nor for the accuracy of the 
dimensions, details or quantities or for their agreement. 

When submitting detail drawings for approval, complete sets of prints 
as directed shall be furnished the Engineer who will return one set either 
approved or with corrections marked thereon. Finally, the Contractor shall 
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furnish the Engineer with complete sets of prints as directed of the cor- 
rected and approved detail drawings. Ho changes shall be made in the 
approved drawing without the written consent of the Engineer. 

The. contract price shall include the cost of furnishing all working 
drawings and the contractor will be allowed no extra compensation therefore 
The Engineer will specify the number of sets of approved detail drawings 
that will be required. 

Any work done or materials furnished by the Contractor prior to the 
approval of the working drawings shall be at his own risk. 

Article 30 . Conformity with Plans and Allowable Deviations ., 

The finished work shall conform in all respects to the lines, grades, 
cross sections and dimensions given on the approved plans. Where conditions 
make it necessary or desirable for major deviation from the approved plans, 
such changes shall be made as specified in Article 22 and 23> upon authoriza- 
tion in writing by the Cwner D 

Article 31. Co-ordination of Specifications and Plans. 

The General Requirements, the Addenda, the Proposal Form, the Contract 
Form, the Plans, the Special Provisions, and all supplementary documents are 
essential parts of the Contract, and a requirement occurring in one is a" 
binding as though occurring in alio They are intended to be cooperative; to 
describe and provide for a complete work. In case of disagreement, the Plans 
shall have precedence over the General Requirements and the Special Provi- 
sions shall govern over both the Plans and the General Requirements! 
figured dimensions shall govern over scaled dimensions. 

Article 32. Co-operation by Contractor. 

The Contractor will be given two copies of approved contract drawings,, 
detail sheets, contract and special provisions. He shall have one copy of 
all such information and a copy of the specifications on the work and 
available for reference at all times during the prosecution of the work. He 
shall have at all times a competent and reliable superintendent or foreman 
on the work, authorized to receive orders and to act for him. Whenever the 
Contractor is not present on any part of the work when it may be desired to 
give directions, orders will be given by the Engineer and they shall be 
received and executed by the foreman or superintendent who is in charge of 
the particular work in reference to which the orders are given. 

The Contractor shall provide all reasonable facilities to enable the 
Engineer to inspect the workmanship and materials entering into the work. 
He shall cooperate in the matter of setting and preserving stakes, bench 
marks, etc, for controlling the work. 

The Contractor shall so carry on his work under the direction of the 
Engineer that public service corporations, or municipal departments may 
enter on the work to make changes in their structures or to place new 
structures and connections therewith without interference, and the Contrac- 
tor shall have no claim for or on account of any delay which may be due to 
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or result from said work of public service corporations or municipal 
departments,, 

Article 33 ■» Adjacent Contracts., 

The Contractor shall carry on his work concurrently with that being 
done on other contracts or work (if any) adjacent to or in conjunction with 
the project, so as to provide for all possible cooperation towards the 
satisfactory completion of the work with a minimum of delay and inconveni- 
ence. Where necessary and insofar as possible he shall permit other 
contractors free and unobstructed passage over the workc He shall have 
no claijn for or on account of any damage or delay due to the operations 
of other contractors or their movements over his section of the work. 

Article 3k» Construction Stakes, 

The Contractor shall furnish, free of charge, all stakes and such 
temporary structures as may be necessary for marking and maintaining 
points and lines given by the Engineer for the building of the work, and 
shall give the said Engineer such facilities and materials for giving said 
lijies and points as he may require j and the Engineers marks shall be 
carefully preserved,, 

Article 35» Authority and Duties of Engineer's Assistants., 

The Engineer may appoint such assistants and representatives as he 
desires and they shall be authorized to inspect work and materials, to give 
directions pertaining to the work or to the safety and convenience of the 
public, to approve or reject materials, to make measurements of quantities 
and to perform such other duties as may be designated by the Engineer,, 

In case of any dispute arising between the Contractor and the Engin- 
eer's assistants, as to materials furnished or the manner of performing 
the work, the Engineer's assistants shall "have the authority to reject the 
materials or to suspend the work until the question at issue can be referred 
to and decided by the Engineers 

Engineer's assistants are not authorized to revoke, alter, enlarge, 
relax or release any requirements of these specifications, nor to issue 
instructions contrary to the plans and specifications* They shall in no 
case act as foreman or perform other duties for the Contractor,, 

Article 36. Inspec tion of Work and M aterials,, 

The Engineers agents and employees of the Owner may for any purpose 
enter upon the work and premises used by the Contractor and the Contractor 
shall provide safe and proper facilities therefor „ 

The inspection of the work shall not relieve the Contractor of any of 
his obligations to fulfill the terms of the Contract as herein prescribed by 
the plans and the specifications* 
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The Contractor shall furnish the Engineer or his authorized 
representative with every reasonable facility and assistance for ascer- 
taining whether or not the work as performed is in accordance with the 
requirements and" intent of the plans and specifications,, If so direeted s 
the Contractor shall, at any tirae ? before the acceptance of the work^ 
remove or uncover any portions of the finished work necessary for inspec- 
tions After the inspection the Contractor shall restore said portions 
of the work to the condition required by the specifications. 

The Contractor shall furnish written information to the Engineer 
stating the original sources of supply and dates of manufacture of all 
materials manufactured away from the actual site of the works In order 
to insure a proper time sequence for required inspection and approval 
this information shall be furnished, at least two (2) weeks (or otherwise 
directed by the Engineer) in advance of the incorporation in the work of 
any such materials. 

Failure to reject any defective work or materials shall not in any 
way prevent later rejection when such defect is discovered,, or obligate 
the owner to make final acceptance* 

Article 37° Remo va l of Defe ctiye^r Unauthorized Work a 

All defective work shall be removed, repaired or made good_, notwith- 
standing that such work has previously been inspected and approved or 
estimated for payments If the work or any part thereof shall be found 
defective at any time before the final acceptance of the whole work,, the 
Contractor shall at his own expense make good such defect in a satisfactory 
manner 9 

Any work done beyond the lines and grades shown on the plans or as 
given., except as herein provided,, or any extra work done without authority s 
shall be considered as unauthorized and at the expense of the Contractor., 
Such work will not be measured nor compensation allowed therefor s Work so 
done may be ordered removed at the Contractor's expense „ 

Upon failure of the Contractor to remove and satisfactorily dispose 
of any or all defective or unauthorised work,, and to remedy the same after 
being so notified,, the Engineer may cause such defective work to be 
remedied^ removed and replaced^ and such unauthorized work to be removed.! 
and to deduct the costs therefor ^ from any moneys due or to become due the 
Contractors 



Article 38 . Final Inspection, 

Before any acceptance of the entire project the Engineer will make a 
complete final inspection of the work done B 

If the work or any part thereof is not acceptable to the Engineer 
at the time of the final inspection^ he shall notify the Contractor in 
writing of the particular defects or parts to be remedied before final 
acceptance. If the Contractor has not arranged within a period of five (5) 
days after the date of transmittal of such notice of nonacceptability ? to 
complete the work speedily as described by the Engineer^ the Engineer may 
without further notice and without in any way affecting the contract,, make 
such other arrangements as he may consider necessary to insure the satisfac- 
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tory completion of the project. The cost of so completing the work shall be 
deducted from any moneys due or which may become due the Contractor under 
the contract,, 



CONTROL OF MATERIALS 

Article 39° Source of Supply and Quality. 

The source of supply of each material shall be approved by the 
Engineer before delivery is started* 

The Contractor shall furnish all materials required for the work 
specified in the contract, and said materials shall meet the requirements 
of the specifications for the kind of work involving their use. " 

Only new and first quality materials, conforming to the requirements 
of these specifications and approved by the Engineer shall be used in the 
work. If, after trial, it is found that sources of supply which have been 
approved do not furnish a uniform product, or if the product from any 
source proves unacceptable at any time, the Contractor shall furnish 
approved material from other approved sources. 

The Contractor may be required to furnish sworn certificates as to 
quality and quantity of materials before said materials are incorporated 
in the work. 



Article ho. Samples and Tests. 

Tests of materials will be made by the Board or under its direction. 
The Contractor shall furnish such facilities as the Engineer may require 
for collecting and forwarding samples, and shall not make use of, or 
incorporate in the work, any material represented by the samples until the 
required tests have been made and the material accepted. The Contractor 
in all cases shall furnish the required samples without charge. Where tests 
are required of materials already incorporated in the work, the Contractor 
shall furnish samples, cut from the completed work at a time and as 
directed by the Engineer. The area affected by the removal shall be re- 
placed and refinished, and the Contractor will receive no special compensa- 
tion for any of the aforesaid work. 

Article hi. Bgliverv and Storage of Materials. 

Materials and equipment shall be progressively delivered at the site 
so that there will be neither delay in the progress of the work nor an 
accumulation of material that is not to be used within a reasonable time. 

Materials shall be stored at the expense of the Contractor so as to 
insure the preservation of their quality and fitness for the work. When 
considered necessary by the Engineer, they shall be placed on wooden plat- 
forms or other hard clean surfaces, and not on the ground, and shall be 
placed under cover when directed. Stored materials shall be so located as 
to facilitate prompt inspection. 
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Article 1+2. gefeo t jy e Mater ials ._ 

Materials not conforming to these specifications shall be rejected, 
and remold from the work by the Contractor as directed* Ho rejected 
material, the defects of which have been subsequently corrected, shall be 
used except with the permission of the Engineer* Should the Contractor 
fail to remove defective material within the time indicated in writings 
the Engineer shall have the authority to remove and replace the defective 
material;, and the cost of such removal and replacement will be deducted 
from any moneys due or to become due the Contractor* 



ISGAL ggIATIQHS_ AMD CONTRACTOR ' S RESPONSIBILITY 
Article lj.3» Laws to be Observed*, 



The Contractor shall keep himself fully informed of all existing and 
future state and national laws and municipal ordinances and regulations in 
any manner affecting those engaged or employed in the work, or the materials 
used in the work, or in any way affecting the conduct of the work, and of 
all such orders and decrees of bodies or tribunals having any jurisdiction 
or authority over the same s If any discrepancy or inconsistency is discov- 
ered in the contract for this work in relation to any such law, ordinance, 
regulation, order or decree, he shall forthwith report the same to the 
Engineer in writing, He shall at all times himself observe and comply with, 
and shall cause all his agents and employees to observe and comply with, all 
such existing and future laws, ordinances, regulations, orders and decrees. 

The Contractor shall comply with the provisions of Chapter U6l of the 
Acts of 1935* A table of the minimum wage rates is attached hereto . 

The Contractor's attention is directed to the fact that all applicable 
State and Municipal Lawsj and rules and regulations of all authorities 
having 'jurisdiction over the construction work in the locality of the 
project shall apply to the Contract throughout, and they are deemed to be 
included herein the same as though herein written out in full. 

Article hk* In£ura n c e_Reo , u ir emen t s „ 

iL Compensation Insurance for Workmen and Traffic Officers? 

1« Workmen . 

The Contractor shall, before commencing performance of the 
contract, provide by insurance for the payment of compensation and the 
furnishing of other benefits under Chapter li|9, Section 3i+A and Chapter 152 
of the General Laws, Tercentenary Edition, to all persons to be employed under 
the contract, and he shall continue such insurance in full force and effect 
during the term of the contract. 

Failure to provide and continue in force such insurance as 
aforesaid shall be deemed a material breach of the contract and shall operate 
as an immediate termination thereof 8 
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No cancellation of such insurance, whether by the insurer or 
by the insured, shall be valid unless written notice thereof is given by the 
party proposing cancellation to the other party and to the officer or agent 
who awarded the contract at least fifteen days prior to the intended effec- 
tive date thereof, which date shall be expressed in said notice. Notice of 
cancellation sent by the party proposing cancellation, by registered mail, 
postage prepaid, with a return. receipt of the addresseerequested, shall be 
sufficient notice. An affidavit of any officer, agent or employee of the 
insurer or of the insured, as the case may be, duly authorised for the 
purpose, that he has so sent such notice addressed as aforesaid shall be 
prima facie evidence on the sending thereof as aforesaid . This section 
shall apply to the legal representatives, trustee in bankruptcy, receiver, 
assignee, trustee and the successor in interest of any such Contractor- 

The aforesaid insurance shall be taken out and maintained at 
the Contractor's own expense <, 

2b Traffic Officers. 

The Contractor shall take out and maintain at his own expense, 
insurance against damages arising from injury to special uniformed police, 
referred to in Article 58, while they are engaged' in the performance of 
their duties. The coverage and provisions of such insurance shall be 
similar to those required to insure employees of the Contractor under the 
Workmen's Compensation Act, and shall be in additidn thereto. 

The aforesaid insurance shall be taken out and maintained 
at the Contractor's own expense. 

3° Contractor's Public Liability and Pr o per ty_ Damage Liability 
Insurance., 

The Contractor shall furnish evidence to the Board that, with 
respect to the operations he performs, he carries Contractor's Public 
Liability Insurance providing for a limit of not less than a monetary value 
specified in the Special Provisions for all damages arising out of bodily 
injuries to or death of one person, and, subject -to that limit for each 
person, a total limit of a monetary value specified in the Special Provisions 
for all damages arising out of bodily injuries to or death of two or more 
persons in any one accident, and Contractor •'s Property Damage Liability 
Insurance providing for a limit of not less than a monetary value specified 
in the Special Provisions for all damages arising out of injury to or des- 
truction of property in any one accident and, subject to that limit per 
accident j a total (or aggregate) limit of a monetary value specified in the 
Special Provisions for all damages arising out of injury to or destruction 
of property during the policy period. 

If any part of the work is sublet similar insurance shall be 
provided by or in behalf of the subcontractors to cover their operations. 

Such property damage and public liability insurance as are 
provided under this Contract must cover all the various types and items of 
work that are to be undertaken., For the purposes of this Contract the 
insurance shall be considered to be in full effect from the date of signing 
of the Contract to the date of the final acceptance of the work, 
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Such public liability and property damage insurance as are 
provided under this contract must carry a clause or rider agreeing to 
"assume the defense of and indemnify and save harmless the Owner, together 
with his officers, employees and agents, from all suits, loss, cost or damage 
arising out of or attributable to claims related to the project." 

Satisfactory proof of insurance coverage shall be given t o 
the Owner. Three copies of the insurance certificate shall be furnished 
prior to the signing of the Contract. A complete policy will be furnished 
to the Engineer before the beginning of construction operations. 

Failure to provide and continue in force, the property 
damage and public liability insurance during the life of this Contract shall 
be deemed a breach of the Contract and shall operate as an immediate termina- 
tion thereof. 

The aforesaid insurance shall be taken out and maintained at 
the Contractor's expense. 

Article \\$° Working Hours. 

No laborer, workman, mechanic, foreman or inspector working within 
the Commonwealth, in the employ of the Contractor, sub- contractor, or 
other person doing or contracting to do the whole or a part of the work 
contemplated by the contract, shall be required or permitted to work more 
than eight hours in any one day or more than forty-eight hours in any one 
week, or more than six days in any one week, except in cases of emergency. 
Any contractor or sub-contractor for said department, may employ laborers, 
workmen, mechanics, foremen and inspectors for more than eight hours in 
any one day in such construction or reconstruction when, in the opinion of 
the commissioner of labor and industries, public necessity so requires. 

Article I46. Rules for Employment of Labor. 

The Contractor and all sub- contractors shall keep a true and accurate 
register of all mechanics, teamsters, chauffeurs and laborers employed 
thereon, showing the name, address, and occupational classification of each 
employee on said works, and the hours worked by, and the wages paid to each 
such employee, and shall furnish to the Massachusetts Department of Labor 
and Industries upon its request a true statement of the same. Such records 
shall be kept in such manner as the Commissioner of Labor and Industries 
shall prescribe, and shall be open to inspection by any authorized represen- 
tative of the Department of Labor and Industries at any reasonable time and 
as often as may be necessary. 

In the employment of mechanics, teamsters, chauffeurs, and laborers 
in the construction of public works by persons contracting or subcontracting 
for such works, preference shall first be given to citizens of the Common- 
wealth who have served in the army or navy of the United States in time of 
war and have been honorably discharged therefrom or released from active 
duty therein, and who are qualified to perform the work to which the employ- 
ment relates; and secondly, to citizens of the Commonwealth generally, and, 
if they cannot be obtained in sufficient numbers, then to citizens of the 
United States. Every employee in the work covered by the contract shall 
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lodge, "board and trade where and with whom he elects,, and neither- the 
Contractor nor his agents cr employees shall directly or indirectly require 
as a condition of employment therein that an employee shall lodge, board 
or trade at a particular place or with a particular person. Attention of 
bidders is called to Section li)8 of Chapter lh9 of the General Laws, and 
acts in amendment thereof which require the weekly payment of employees. 

Article kl • Permits^ and Licenses * 

The Contractor shall procure at his own expense all permits and 
licenses, pay all charges and fees and give all notices necessary and due 
in connection with the lawful prosecution of the work. 

Article lj.8. Pate nt ed Devices, Materials and Processes. 

Whenever the Contractor desires to use any design, device, material, 
or process covered by letters patent or copyright, the right for such use 
shall be secured by suitable legal agreement with the patentee or owner, 
and a copy of this agreement shall be filed with the Owner. 

Article k9<> Sanitary Provisions. 

The Contractor shall provide and maintain in a neat and sanitary 
condition such accomodations for the use of his employees as may be 
necessary to comply with the requirements of the Department of Public 
Health, local health officials or of other authorities having jurisdiction. 

Article gO. Public Safety an d Convenienc e. 

The Contractor shall be responsible for the maintenance of traffic 
over, through or around the work included in his contract with the maximum 
of safety and practicable convenience to such traffic during the life of 
the contract, and whether or not work thereon has been suspended temporarily. 
He shall take all precautions for preventing injuries to persons or damage 
to property in or about the work. If the Contractor constructs temporary 
bridges or provides temporary crossings of streams, his responsibility for 
accidents shall include the roadway approaches as well as the structures of 
such crossings. 

The work shall be carried on in such a manner as to provide safe 
passage at all times for public travel and with least obstruction to traffic. 
The convenience of the general public and of residents along and adjacent 
to the project shall be provided for in an adequate and satisfactory manner. 
The Contractor shall provide and maintain at his own expense (except as 
otherwise provided herein.) in a safe and passable condition, such temporary, 
by-passes and temporary bridges as may be necessary to accomodate traffic 
on and around the construction; and he shall provide and maintain, in a safe 
condition, temporary approaches to and crossings of intersecting highways. 

Roads shall be closed to travel only as directed by the Engineer. 
Where the new construction coincides with the present traveled way, the 
Contractor shall so carry on his work that travel will not be obstructed. 
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The Contractor shall at all times so conduct the work that the abutters 
shall have reasonable access to their property as directed by the Engineer, 
When it is necessary to leave materials and equipment upon the highway 
they shall be placed so as to cause the least possible obstruction to 
pedestrians and other travel* 

Work shall be carried on in such a manner as to provide for reason- 
able fire protection at all times , 

When the work in any way affects the operation, management, mainten- 
ance, business or traffic on any railroad, such work shall be carried on in 
a manner satisfactory to the said railroad. The Contractor shall use all 
possible vigilance in order effectually to guard against all accidents or 
damages on the railroad due to his work, and. the Contractor shall at all 
times during the rrogress of the work so manage and execute the same as to 
cause the least possible interference with the operation, management, 
business or traffic of the railroad® 

In the event that the Contractor fails to comply with the provisions 
of this Article, then the Owner shall proceed to make such required im- 
provements s detours, by- passes,, etc., as he believes necessary., The Owner 
shall, at his own discretion,, either proceed with said wcrk immediately or 
after a suitable time limit specified in a notice to the Contractor* The 
cost of said work will be borne by the Contractor, 

Article £l. IferH-cades^ Warning Signs and Ligh ts. 

The Contractor shall at his own expense provide, place and erect all 
necessary barricades snd warning signs and furnish and keep lighted all 
lights necessary to protect the wcrk from traffic, pedestrians and animals. 
He shall also furnish at his own expense a sufficient number of watchmen at 
all times to protect the work. 

Highways closed to traffic shall be protected by suitable barricades 
and warning signs, and the Contractor shall provide and maintain adequate 
lights and ' illumination therefor. He shall be held responsible for all 
damage to the work due to any failure of signs and barricades to protect 
the wcrk properly from traffic, pedestrians, animals or other causes. 

In the event that the Contractor fails to comply with the provisions 
of the Article, then the Owner shall proceed to make such required improve- 
ments, detours, by-tasses, etc., as he believes necessary. The Owner shall, 
at his own discretion, either proceed with said work immediately or after a 
suitable time limit specified in a notice to the Contractor* The cost of 
said work will be borne by the Contractor* 

Article $2, Protection and Restoration of Property. 

The Contractor shall, at his own expense, preserve and protect from 
in.iury all property either public or private along and adjacent to the 
project, and he shall be responsible for and repair at his own expense any 
and all damage end in.iury thereto. He shall exercise special care during 
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his operations to avoid injury to underground strictures such as water or 
gas mains, pipes, conduits, manholes, catch basins, etc. When necessary, 
the Contractor shall cooperate with representatives of public service 
companies in order to avoid damage to their structures by furnishing and/or 
erecting suitable supports, props, shoring or other means of protection. 

Fire hydrants adjacent tc the work at all times shall be readily 
accessible to fire apparatus and no material cr other obstructions shall be 
placed within a radius of ten (10 ) feet of a fire hydrant. 

Land monuments and property marks shall, be carefully protected and 
if necessary to remove the same, he shell do so only at the Engineer's 
direction and after an authorized agent has witnessed or otherwise refer- 
enced their location. The Contractor shall not injure or remove trees or 
shrubs without proper authority. Insofar as possible the Contractor shall 
confine his movements and operations to the area within the limits of the 
location and the area outside the scope of the work shall not be disturbed 
except as directed^ 

Article 53. Responsibility for Damage Claims. 

The , Contractor shall take all responsibility for the work and take 
all precautions for preventing injuries to persons and property in or about 
the work | shall bear all losses resulting to him on account of the amount 
or character of the work,, or on account of the weather elements or other 
causes, and the Contractor shall indemnify and save harmless the Owner 
and all of its officers, agents and employees against all suits, claims or 
liability of every name and nature, arising out of or in consequence of any 
acts of omission or neglect of the Contractor in the performance of the 
work covered by the contract and/or failure to comply with the terms and 
conditions of said contract, whether by himself or his employees or sub- 
contractors • 

Damage to materials furnished by the Owner or damage to the Owner's 
property, either now existing or constructed under this Contract, and all 
loss or deterioration occurring prior to the final acceptance of the work, 
and resulting from the Contractor r s operations, shall b« made good by the 
Contractor at no expense to the Owner , 

■■f 

Article giu Contractor's Responsibility for the Work. 

Until its final approval by the Owner, the Contractor shall assume 
full charge and care of the work and he shall take every necessary precau- 
tion against injury or damage to the wcrk by action of the elements, or 
from any cause whatsoever, whether arising from the execution or the non- 
execution of the contract. The Contractor shall bear all losses resulting 
to him on account of the amount or the character of the work, or because 
the nature of the land in or on which the work is done is different from 
what was estimated or expected^ or on account of the weather elements, or 
other causes. 

The Contractor shall rebuild, repair, restore and make good at his 
own expense, all injuries or damages to any portion of the work occasioned 
by any of the above causes before the completion of the work and the accep- 
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tance of the contract. Issuance of an estimate on any part of the work 
done shall not be construed as final acceptance of any work completed up to 
that time. 

The Contractor shall reimburse the Owner for all expenses, losses 
or damages, as determined by the Engineer , incurred by or in consequence of 
any defect, act, omission, or mistake of the Contractor or his employees. 

The Contractor will be held responsible for any and all claims for 
damage to underground structures such as water or gas mains, pipes, conduits, 
manholes or catch basins, due to his operations or to the operations of any 
of his sub-Contractors , 

Locations shown for existing underground pipes and utilities are 
approximate only, as determined from records, M-Scope surveys and field 
observations. The Contractor shall have no claim if any utility or pipe- 
line is not shown in correct location or is rresent but not shown on the 
plans. The Contractor shall be responsible for notifying utility owners in 
reasonable advance of his work and he shall request of the utility owner, the 
staking out on the ground surface, of underground utilities and structure. 
The Contractor shall notify the Engineer, of any refusal or failure to stake 
out utilities after reasonable notice, and the Engineer and the Contractor 
will jointly take reasonable action to determine the location of the utilities 
before the beginning of excavation* 

The Contractor shall contact all utility owners to determine if they 
have any buried pipes, cables, objects 3 etc. in the area of his work. Gas, 
Electric, gasoline, Telephone, Radio, water, Telegraph, oil, natural gas, 
Sewers, drains, fire alarm, ADT, etc shall all be considered utilities 
herein. 

Article gg. Claims Against Contractors « 

The Contractor shall pay all bills for labor and materials contracted 
by him and for the rental of appliances and equipment hired by him for or 
on account of the work herein contemplated. The Owner may keep any moneys 
which would otherwise be payable at any time hereunder, and apply the same, 
or so much as may be necessary therefore, to the payment of any expenses, 
losses or damages incurred by the Owner and determined as herein provided, 
and may retain, until all claims are settled, so much of the moneys as the 
Owner shall be of opinion will be required to settle (1) all claims against 
the Owner and its officers and agents as specified in Article $3 and %h } 
and (2) all claims for labor performed or furnished, for materials used or 
employed in such construction or repair, including lumber so employed which 
is not incorporated in the construction or repair work and is not wholly or 
necessarily consumed or made so worthless as to lose its identity but only 
to the extent of its purchase price less its fair salvage value, and for the 
rental or hire of vehicles, shovels, Excavating and Backfilling equipment 
rollers propelled by steam or other power, concrete mixers, tools and other 
appliances and equipment employed, said claims having been filed with the 
County Treasurer or City or Town Clerk, in accordance with Section 29, 
Chapter llj. of the General Laws, as appearing in the Tercentenary Edition, 
as amended by Chapter 361 of the Acts of the year 1938, and all subsequent 
amendments thereto, or the Owner may make such settlements and apply thereto 
any moneys retained under the contract* If the moneys retained under the 
contract are insufficient to pay the sum due under the claims for labor and 
materials and for the rental of appliances and equipment filed as aforesaid, 
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the Owner may, at its discretion, pay the same, and the Contractor shall 
repay to the Owner all sums so paid. The Owner may also, with the written 
consent of the Contractor, use any moneys retained, due or to become due 
under the contract, for the purpose of paying for labor and materials and 
for the rental of appliances and equipment for the work for which claims have 
not been filed as specified above. It is understood that the security re- 
quired by Section 29 of Chapter lk$ of the General Laws, Tercentenary Edition, 
is obtained both by the bond accompanying the contract and by the power of the 
Owner to retain and pay money under the provisions of this article, but the 
release of one shall in no way impair or discharge the other. 

Article g6. No Waiver of Legal Rights,, 

Neither the inspection by the Owner nor any of its employees or agents, 
nor any order, measurement or certificate by the Engineer, nor any order by 
the Owner for the payment of money, nor any payment for, or acceptance of, 
the whole or any part of the work by the Engineer or Owner, nor any extension 
of time, nor any possession taken by the Owner or its employees, shall 
operate as a waiver of any provision of the contract, or of any power 
herein reserved to the Owner or any right to damages herein provided; nor 
shall any waiver or any breach of the contract be held to be a waiver of 
any other or subsequent breach. Any remedy provided in the contract shall 
be taken and construed as cumulative, that is, in addition to each and every 
other remedy, herein provided; and the Owner shall also be entitled as of 
right to a writ of injunction against any breach of any of the provisions 
of the contract. 

Article 57. Use of Explosives. 

When the use of explpsives is necessary for the prosecution of the 
work, the Contractor shall observe the utmost care not to endanger life and 
property, and whenever directed, the number and size of the 'charges shall 
be reduced. All explosives shall be stored in a secure manner and all such 
storage places shall be marked clearly "DANGEROUS - EXPLOSIVES," and shall 
be in the care of competent watchmen at all times. The method, of storage 
and handling explosives and highly inflammable materials shall conform with 
all- the State laws and regulations, as well as any local requirements. 

Prior to blasting, the Contractor shall serve reasonable notice thereof 
to the operating official or company, or companies, leasing or owning pipes, 
conduits, poles, wires, etc., in danger of being injured by the blasting in 
order that a representative of said owner or lessees may be present at the 
site, and he shall take proper precaution to prevent such injury by the use 
of sufficient dunnage. 

No blasting shall be attempted until sufficient warning has been 
given to all persons in the vicinity of the work. 

The cost of additional bond or insurance, if any, required by the 
Owner and/or his agents, or by other duly authorized officials, shall be 
borne by the Contractor. Ho extra compensation will be paid the Contractor 
for the additional risk involved in blasting, for the additional cost of the 
extreme precautions required for safe blasting or' for the additional cost 
of bonds or insurance required. 

Article g8. Traffic Officers and Flagmen. 

Vfrien in the opinion of the Owner it is necessary that special uni- 
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formed police be used to direct traffic, he may request the Contractor to 
obtain, in addition to the usual employees of the Contractor, a reasonable 
number of special uniformed police, 8nd the Contractor shall obtain and 
furnish such men. These special uniformed police shall at all times be 
subject to the direction and control of the Contractor, 

To reimburse the Contractor for this additional expense, the Owner 
will ray to the Contractor, in addition to the contract prices, the cost 
of such special uniformed police, such cost to include the actual wages 
paid by the Contractor to such police plus 'his expenses due to the require- 
ments of the Federal Social Security Act, and the Massachusetts Unemployment 
Compensation Act and the cost of insurance required under Article I4.lt to 
insure said police as herein required* 

The Contractor shall pay to any reserve police officer employed by 
him the prevailing rate of wages paid to regular police officers in such 
city or town. (C. lit? General Laws* Ter= Ed. as amended by C. 2^2 of the 
Acts, of 1939.) 

When any work is being done by the Contractor which may obstruct the 
tracks of a railroad or in any way endanger the running of trains, a flag- 
man or flagmen, designated bj the Chief Engineer of the railroad shall be 
on duty for the protection of the property and traffic of the railroad,, 

The expense for all flagging service which is required shall be 
assumed by the Contractor and included in the prices bid for the various 
items for work to be performed under this contract® 

Article g°. Temporary Use of Work. 

Anjr portion of the work which is in an acceptable condition for 
use may be opened for use as directed and such opening for use shall not 
be construed as an acceptance of the work^ or part thereof, nor shall it 
act as a waiver of any of the provisions of these specifications and the 
contract. The Contractor shall make at his own expense any and ail necessary 
repairs or renewals to the work due to said opening for use under instruc- 
tions from the Engineer, as well as to defective materials and work, natural 
causes, to ordinary wear and tear or otherwise, preceding completion and 
acceptance of the work. Completed sections of the work shall be maintained 
by the Contractor in an acceptable manner, until the final acceptance of the 
contract. He shall not permit use of any portion of the work unless so 
authorized by the Engineer. 

PROSECUTION AND PROGRESS 

Article 60. Subletting or Assignment of Contract . 

The Contractor shall give his personal attention constantly to the 
faithful prosecution of the work, shall keep the same under his personal 
control, and shall not assign by power of attorney or otherwise, or sublet 
the work or ar:y part thereof without the previous written consent of the 
Owner and shall not, either legally or equitably, assign any of the moneys 
payable under this agreement, or his claim thereto, unless by and with the 
like consent of the Owner. He shall be responsible for the acts and 
omissions of his sub- Contractors, if any, and of all persons directly or 
indirectly employed by him or them in connection with the work., 
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The Contractor shall comply with the provisions of Section 179A of 
Chapter 149 of the General Laws, relative to giving such preference to 
citizens in awarding contracts for public work as is therein provided. 

Article 61. Sched u le of Operations. 

Before commencing work, the Contractor shall, if required, submit a 
schedule of operations for approval by the Engineer. The schedule shall 
show the methods and order of operations that the Contractor proposes to 
use. The approval of the schedule by the Engineer shall not be construed 
as relieving the Contractor from any "responsibility. 

Article 62. Prosecution of Work. 



The Contractor shall commence work within seven (7) calendar days 
after the execution of the contract, or within such other period as the 
Engineer shall authorize in writing, (approved by the Owner) at such points 
as the Engineer may direct, and he shall thereafter prosecute the work at 
such points and in such order as the Engineer may from time to time prescril 

Should the prosecution of the work for any reason be discontinued, 
the Contractor shall notify the Engineer at least twenty-four (24) hours in 
advance of resuming operations. 

It is the purpose of the Owner to complete the work in ,the shortest 
time possible and consistent with approved construction. To this end, 
Contractors will be required to use improved methods and equipment for 
doing the work and various parts thereof. All equipment shall be com- 
plete and well designed, and the organization shall be effecient and 
effective. 

If, In the opinion of the Engineer, it is necessary at any time, the 
Contractor shall, when directed, employ such forces and equipment for one 
or more additional shifts as will be required to insure the proper comple- 
tion of- the work. The Contractor shall provide and maintain^ including 
power or fuel, sufficient lights for the safety of his construction forces 
and to ensure the proper construction, inspection and prosecution of the 
work; in addition to any lights necessary to protect the work or the public 
The Contractor shall not receive any compensation therefor in addition to 
the contract unit prices. 

The Contractor shall work diligently and steadily on the work, and 
when ordered In writing by the Engineer to either begin work again or to 
increase personnel and equipment on the work to speed up progress, the 
Contractor fails so to do within 5 calendar days, the Contractor shall ge 
considerea to have abandoned the job- and the Bonding Company shall be 
notified to complete 1>he work or forces and equipment shall be engaged by 
the owner to complete the work as per conditions herein. 

Article 65. Delay_.__i.. n Commencing Work._ _ 

The Owner may delay the commencing of the work, or any part thereof, 
if the Owner shall deem it best for its interests to do so. The Contractor 
shall have no claim for damages on account of such delay, but shall be 
entitled to an equivalent extension of time in which to complete the whole 
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or any portion of the work required under the Contract, The Contractor 
shall have no claim for damages on account of any delay on the part of the 
Owner in performing or furnishing any work or materials to be performed or 
furnished by the said Owner in connection with the execution of the work 
covered by the contract. 

Article 64. Limitatio ns of Operations, 

The Contractor shall so limit his operations and carry on his work in 
such manner and sequence as to insure the least possible interference with 
traffic and abutters. 

The Owner reserves the right to limit the prosecution of the work to 
such points and in such order as the Engineer may direct. 

^^ i c le ._ 6 5 «, Character of Worjoaenu 

The Contractor shall employ only competent men to do the work, and 
whenever the Engineer shall notify the Contractor in writing that any man 
on the work is, in his opinion, incompetent, unfaithful, disorderly or 
otherwise unsatisfactory, such man shall be discharged from the work, and 
shall not again be employed on it except with the consent of the Engineer, 

Article 66. Tempora ry Suspension of Work. 

The Engineer shall have the authority to suspend /the work wholly or 
any part thereof, for such periods as lie shall deem necessary, because of 
unsuitable weather conditions, or failure to complete adjacent contracts, 
or to provide time for moving of utilities, or for such other causes as 
are considered unfavorable for the satisfactory prosecution of the work, or 
for such time as he may deem necessary due to the failure of the Contractor 
to carry out orders given or to perform any provision of the contract. 
Upon receipt of written order from the Engineer, the Contractor shall 
immediately suspend work or such part thereof in accordance with the order. 
No work shall be suspended without the written permission of the Engineer. 
The work shall be resumed when conditions so warrant or deficiencies have 
been corrected and the conditions of the contract satisfied as ordered or 
approved in writing by the Engineer, No allowance of any kind will be made 
for suspension of work by order of the Engineer, except for an extension 
of time equal to the period of suspension. 

Articl e 67. Failure to Comp lete Work on Time. 

On or before the date stated in the proposal for completion, the whole 
work shall have been performed in accordance with the terms of the contract. 
The time in which the various portions and the whole of the contract are to 
be performed and the work* is to be completed is an essential part of the 
contract. 

In case the work embraced in the contract shall not have been completed 
by the time stipulated therein (according to the foregoing requirements) 
the Contractor shall reimburse to the Owner a sum of money equal to the 
amount that the Owner is required to spend as a result of the delay in com- 
pletion of the work. This amount shall include the cost of engineering 
and inspection on the work for the period of time overrun. 
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The Engineer is to constitute an adjudicator in regard to this Article 
of the Contract, He is to determine the cost or' loss suffered by the Owner 
as a result of the delay in completion of the work. 

Whatever the sum of money may become due and payable to the Owner by tl 
Contractor under this article may be retained out of money belonging to the 
Contractor in the hands and possession of the Owner; and it is agreed that 
this article is to be construed and treated both by the parties to the 
contract and by all courts of law or equity, not as Imposing a penalty upon 
said Contractor for failing fully to complete said work as agreed on or 
before the time specified in the proposal, but as liquidated damages to 
compensate said Owner for all damages actually suffered because of the 
failure of the Contractor fully to complete said work on or before the date 
of completion specified in the Proposal* 

Permitting the Contractor to continue and finish the work or any part 
of it after the time fixed for its completion, or after the date to which 
the time for completion may have been extended, shall in nowise operate as a 
waiver on the part of the Owner of any of its rights under the contract. 

Artic le 68, Annulment of Contract. 

If the Contractor shall be adjudged a bankrupt, or if he shall make 
a general assignment for the benefit of his creditors, or if a- receiver of 
his property shall be appointed, or if the work to be done under the con- 
tract shall be abandoned, or if the contract or any part thereof shall be 
sublet without the previous written consent of the owner, or if the contract 
or any claim thereunder shall be assigned by the Contractor otherwise than as 
herein specified, or if at any time the Engineer shall be of the opinions 
and shall so cerflty in writing to the Owner that the work, or any part 
thereof, is unnecessarily or unreasonably delayed, or that the Contractor 
has violated any of the privisions of the contract, the Owner may notify 
the Contractor to discontinue all work, or any part thereof;, and thereupon 
the Contractor shall discontinue such work, or such part thereof as the 
Own@r may designate, and the Owner may thereupon, by contract or otherwise, 
as it may determine, complete the work, or such part thereof, and charge the 
entire expense of so completing the work or part thereof to the Contractor; 
and for such completion the Owner for itself' or its agents may take posses- 
sion of and use or cause to be used in the completion of the work or part 
thereof of any such materials, animals, machinery, implements and tools of 
every description as may be found upon the line of said work. The Owner 
shall not be liable for any depreciation, loss or damage to said materials, 
animals, machinery, implements or tools dxiring said use, nor until removed 
by the Contractor after completion of the work. Unless so removed within 
fifteen (15) days after mailing of notice so to do, they may be sold at. 
public auction, after publication of notice thereof at least twice in any 
newspaper published in the City or Town, and the proceeds credited to the 
Contractor's expense subject 'to a lien for the storage charges. 

If the engineer shall certify that the rate of progress is not 
satisfactory the Owner may, instead of notifying the Contractor to discon- 
tinue all work or any Dart thereof, notify him from time to time to Increase 
the force, equipment and plant, or any of them, ' employed on the whole or any 
part of the work, stating the amount of increase required; and unless he 
shall within five (5) calendar days after any such notice, increase his 
force, equipment and plant to the extent required therein, and maintain and 
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employ the same from day to day until completion of the work or such part 
thereof or until the conditions as- to the rate of progress shall, in the 
opinion of the Engineer? be fulfilled, the Owner may employ and direct 
the labors of such additional force, equipment and plant as may, in the 
opinion of the Engineer, be necessary to insure the completion of the work 
or such part thereof within the time specified, or at the earliest possible 
date thereafter, and charge the expense thereof to the Contractor. Neither 
the notice from the Owner to the Contractor to Increase his force, equip- 
ment or plant; nor the employment of additional force, equipment or plant 
by the Owner shall be held to prevent a subsequent notice from the Owner 
to him to discontinue work under the provisions of the preceding portion 
of this article. 

All expenses Gharged under this article shall be deducted and paid 
by the Owner" out of any moneys then due or to become due the Contractor 
under the Contract, or any part thereof; and in such accounting the Owner 
shall not be held to obtain the lowest figures for the work of completing 
the contract or any part thereof, or for "insuring its proper completion, 
but all sums actually paid therefor shall be charged to the Contractor. In. 
case the expenses so charged are less than the sum which would have been 
payable under the contract if the same had been completed by the Contractor, 
the Contractor shall be entitled to receive the difference; and in case such 
expenses shall exceed the said sum, the Contractor shall pay the amount of 
the excess to the Owner upon completion of the work, without further demand 
being made therefor. 

Article 69, Measurement of Quantities. 

The quantities of the various items of work performed shall be deter- 
mined by th.e Engineer. 

Upon the completion of the work and before final payment is made, the 
Engineer will make final measurement to determine the quantities of the 
various items of work performed, as the basis for final settlement. All 
measurements shall be made according to the United States standard units 
of measurements. 

All materials which are specified for measurement by weight shall be 
weighed on standard scales furnished by and at the expense of the Contractor, 
Such scales shall be sealed at the expense of the Contractor as often as is 
necessary to Insure their accuracy. A sworn weigher to be appointed and 
compensated by the Owner shall weigh all materials required to be weighed as 
above provided. If materials are shipped by rail or trucks, the car weights 
or quarry weights may be accepted, but scales shall be used as above, if so 
directed. 

Article 70. Scope of Payments. 

The Owner will pay and the Contractor shall receive and accept the 
compensation as herein provided, In full payment for the furnishing of all 
materials, labor, tools and equipment and for performing all work contem- 
plated and embraced under the contract, also for all loss or damage arising 
out of the nature of the work, or from the action of the elements, or from 
any unforseen difficulties or obstructions which may arise or be encoun- 
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tered during the prosecution of the work and until its final acceptance by 
the Owner, and for all risks of every description connected with the prose- 
cution of the work, also for all expenses incurred by, or in consequence of 
the suspension or discontinuance or the said prosecution of the work as 
herein specified, and for any infringement of patent, trade-mark or copy- 
right, and for completing the work in an acceptable manner according to the 
plans and specifications. 

The payment of any current estimate, or of any retained percentage 
shall in no way constitute an acknowledgement of the acceptance of the work 
or in no way or degree prejudice or affect the obligation of the Contractor, 
at his own cost and expense, to repair, correct, renew or replace any 
defects and imperfections in the construction of, or in the strength of, or 
quality of materials used in or about the construction of the work under 
contract and its appurtenances, as well as all damages due or attributable 
to such defects; which defects, imperfections or damages shall have been 
discovered on or before the final inspection and acceptance of the work. 
The Engineer shall be the sole judge of such defects, imperfections, or 
damages and the Contractor shall be liable to the Owner for failure to 
correct the same as provided herein. 

Article 71. Payment for Increased or Decreased Quantities. 

An increase in quantities of work to be performed (as set forth in 
Articles 3, 22 and 23) will be paid for at the contract unit price for the 
actual work done, in the same manner as if such work had been included in 
the original estimated quantities. No allowance will be made for antici- 
pated profits or underruns in quantities. 

Changes involving extra work will be paid for according to the 
method stipulated in the extra work orders. 

Article 72. Omitted Items. 

The .Engineer may order omitted from the work any items or portions 
of the work found unnecessary to the improvement and such omission shall 
not operate as a waiver of any condition of the contract nor Invalidate any 
of the provisions thereof, nor shall the Contractor have any claim for 
anticipated profit. 

Article 75. Payment for Extra Work. 



Sxtra work will be paid forlin accordance with the accepted and 
approved extra work orders according to procedures outlined in Articles- 22 



and 23. 



The determination of the Engineer shall be final upon all questions 
pertaining to the amount and value of extra work performed. 

In making any change contemplated, the charge or credit for the 
change shall be determined by the Owner in one of the following methods 
prior to the issuance of the order for the changed work: 
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(1) The order shall fix the total lump sum cost of the change in 
the work as mutually agreed on between the Owner and the 
Contractor and shall set out such cost as the amount to he 
added to or deducted from the contract amount by virtue of 
the change in the work. The cost as above shall include the 
Contractor's overhead and profit except that in any change 
which involves a net credit to the Owner, no allowance for 
overhead end profit shall be figured. 

(2) By estimating the number of unit quantities of each part of the 
work which is changed and then multiplying the estimated number 
of such unit quantities by the price (which price shall include 
the Contractor's overhead and profit) for a unit quantity 
thereof. Unit prices refer to unit prices bid herein. In the 
event there are' no unit prices in the Proposal, that are appli- 
cable, the Owner and- the Contractor may work out a mutually 
agreeable unit Drice. The Engineer shall determine whether or 
not the unitjprices in the Proposal are applicable to the extra 
work under consideration. 

(3) By ordering the Contractor to proceed with the work and to keep 
and present in such forms as the Owner may direct, a correct 
account of the cost of the change together with all vouchers 
therefor. The cost may include a lump sum allowance (fixed fee) 
for profit and overhead and 10 c /o. The Contractors labor costs 
may be increased by the cost of the various .health, welfare and 
liability insurance he is required to carry. The Contractors 
total actual cost may be increased by the cost of his Performance 
xJoriQ s 

In figuring changes, the instructions for measurement of quantities 
set forth in the Suecial Provisions and Specifications shall be followed 
Insofar as possible. Items such as shovels , picks, small tools, manual 
equipment, melting i^ots, etc., shall be considered as part of the Contrac- 
tor's overhead. Timekeepers, superintendents and office employees shall 
be considered as a part of the Contractor's overhead. 

For machinery, trucks and equipment a standard .rental allowance shall 
be charged. A reasonable rental allowance determined by the Engineer based 
on published rates and reasonable rental periods shall be used. If a piece 
of eauipment used on extra work for a short period of time (hours or _ days) 
is on the job, or has previously been rented, for a long period of time 
(months) then the long term rental rate shall be used in determining costs. 

In the case of any Extra Work ordered by the Owner and completed by 
a Sub-Contractor, on the Project, the General Contractor will be allowed to 
increase the Sub-Contractor's cost to him by 5# to cover bookkeeping costs, 
overhead, etc. In determining costs, tte Sub-Contractor is to use one of 
the three methods described herein above. 

Article. 74. Partial Payments 

The Engineer shall, once in each month, make, an estimate in writing 
of the total°amount of the work done to the time of such estimate and the 
value thereof. The Owner shall retain ten per cent (10%) of such estimated 
value as part security for the fulfillment of this contract by the Contrac- 
tor, and shall pay monthly to the Contractor while carrying on the work the 
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balance not retained aa aforesaid* after deducting therefrom all previous 
payments and all auras to be kept or retained under the provision of this 
contract. 

No such estimate or payment shall be required to be made when, in the 
judgment of the Engineer, the work is not proceeding in accordance with the 
provisions of the contract, or when in h,is judgment the total value of the 
work done since the last estimate amounts to less than three hundred (300) 
dollars „ 

The Owner may, if It deems it expedient., so to do, cause estimates to 
be made more frequently than once in each month, and it may cause payments 
to be Biade more frequently to the Contractor, The Owner may at its option 
retain, temporarily or permanently, a smaller amount than as aforesaid, and 
may cause the Contractor to be paid, temporarily or permanently, from time 
to time such portions of the reserves as it deems prudent. 

The Owner may also allow partial payment on such materials and/or Items 
delivered on the site of the work but not considered as erected or complete 
in place (for which the ordinary payment as specified above would place) but 
for which, in the judgment and opinion of the Engineer, the Contractor shall 
be allowed a partial compensation^, due to the fact that the scheduled comp- 
letion of such materials and Items has been hindered and delayed by either 
temporary closing of the project or by such other causes over which the Con- 
tractor has no control. The amount of such partial payments will be determined 
by the Engineer but in no ease shall it exceed seventy per cent ("JOft) of the 
contract unit price. 

The Owner may increase the retained percentage as security for claims 
or coats incurred under Articles 55 > 62, 67 and 68 or any other section of 
the Contract, 



Article 75 -A. Acceptance and Final Payment, 

The Engineer shall, as soon aa practicable after the satisfactory 
completion of the contract, make a final estimate of the amount of work done 
thereunder and the value of such work, and the Owner shall, within sixty-five 
(65) days from and after the day the work has been approved by the Owner, 
forward to the Contractor a copy of the final estimate together with an agree- 
ment form for his acceptance After such acceptance has been filed with the 
Owner payment of the entire sum will be made, so found to be due thereunder 
after deducting therefrom all previous payments and all amounts to be kept 
and all amounts to be retained under the provisions of the contract. All 
prior estimates and payments shall be subject to correction in the final 
estimate and payment. 

Article 75 -B* Final Cleaning up of Job. 

On completion of the work to be done under this Contract and before 
final acceptance of the work, the Contractor shall clean up the job, so that 
the condition of the site will be at least equal to its condition before the 
work began. 
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If necessary,, the Contractor shall spade up or harrow all trench 
surfaces and grade and rake same, clean up all papers , trash and stones and 
leave premises "broom clean. 

The Contractor shall make good any defect discovered on any of the 
pipelines, valves or castings , as well as hydrants and hydrant "branches that 
"become evident within one (l) year of the date of acceptance of the work "by 
the Town, The cost of repairs necessary shall "be "borne entirely by the 
Contractor. This same guarantee applies to the excavation and "backfill of 
trenches , to pavement areas , road shoulders , lawn areas , etc. 

Article 75-C, Section 39F of Chapter 30. (Chap. 6?7 Acts 1956). 

Within ten days after the general contractor receives payment on 
account of a periodic estimate of the value of the work done., he shall pay 
to each subcontractor the sum contained therein for the value of said sub- 
contractor's work;, less any amount retained therefrom by the awarding 
authority under the terms of the general contract: or in consequence of any 
legal proceedings or statutory liens, and less any amount due the general 
contractor under the subcontract. Hot later than the sixty-fifth day after 
each subcontractor fully completes his portion of the work in accordance 
with the plans and specifications, the entire balance due under the subcontract 
shall be due the subcontractor and shall be paid to the general contractor by 
the awarding authority for the account of the subcontractor and in partial 
payment of the amount due under the general contract; provided, however, that 
the awarding authority may withhold from such partial payment all amounts 
retained by the awarding authority pending its determination that said portion 
of the work is satisfactory or in. consequence of any legal proceedings or 
statutory liens . The general contractor shall forthwith pay to the subcon- 
tractor the full amount received as aforesaid from the awarding authority for 
the account of such subcontractor less any amount due the general contractor 
under the subcontract; and the awarding authority may take such steps as it 
may deem necessary to arrange that such amounts are paid by the general con- 
tractor to the subcontractor forthwith. If, within ten days after the afore- 
mentioned sixty-fifth day, the subcontractor has not received from the general 
contractor the entire balance due on the subcontract less the aforesaid 
amounts, the subcontractor shall give the awarding authority and the general 
contractor written notice of such failure to receive payment and of the amount 
so payable, but not paid, by the general contractor. Thereupon the awarding 
authority shall make, out of sums payable to the general contractor on the 
general contract, direct payment to the subcontractor of the entire balance 
due on the subcontract less the aforesaid amounts. Such direct payment by the 
awarding authority to any subcontractor and any payment to a general contractor 
for the account of a subcontractor as hereinbefore provided shall discharge the 
obligation of the awarding authority to the general contractor to the extent 
of such payment. 

Artiele i 7"5-D» Con tracto r's Respons ibility; Patent s, Equipment, etc. 

"The Contractor shall save and hold the Owner harmless from all loss , 
cost, damage or expense that it may be put to by reason of any alleged in- 
fringements of any patent, or patents, covering the manufacture, installation 
or use of any part of the apparatus or equipment, or any machinery or mechanism 
or part of thing installed or used, or installed for the purpose of use in the 
work hereinafter contemplated. The Contractor does further agree that the 
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Owner shall not be disturbed, in the use or operation or installation of the 
work or equipment herein contemplated by litigation baaed upon such alleged 
infringements, and the Contractor does hereby further agree that at its own 
expense it will defend any and all suits or proceedings for infringement, or 
otherwise, that may be brought or instituted by any party, persons, companies 
or corporations against the said Owner .for alleged infringement or infringements 
of any patent or patents. Notice of such action or of any action under in- 
fringement proceedings shall be served on the Contractor at its address in 
writing by registered mail by the Board. Said Contractor shall then be re- 
quired, through counsel to assume the defense of and to defend same at his own 
expense ." 
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SPECIAL 
PiO¥!SiONS 



Hampden Count? 

, OCT 3 3 1957 

; * ,.-.■... 



■#»s«sr ft*. 




TIGH1 & lOND 

CONSULTING ENGINEERS 

HOLYOKi, MASS. 



Article 76 Sco^ of the Work The general outline and details 
"oT^ES^prov o leOorF are" shown on a set of plans containing 
sheets and entitled: 

"REPAIRS TO 
BEMIS POND DAM 
PLAYGROUND COMMISSION 
CHICOPEE, MASS. 

Tighe 8c Bond* Consulting Engineers 
Holyoke, Mass. 

Scale: as shown June., 1957" 

Further details of the work and the various items and proposals 
required in the work will be found in the General Re quirt stents* 
Special Provisions, Standard Details, and the Plans, all of whieh 
are a part of the contract document. 

The Contractor is to furnish all plant, labor, materials, equip- 
ment, supplies, insurance and other factors necessary or proper 
for the carrying out of the work contemplated under this contract. 
Work performed and the materials furnished are to be in striet 
accordance with the applicable plans and specifications and 
addenda 

Work consists of furnishing all labor, tools, equipment and 
materials necessary to construct a reinforced concrete discharge 
conduit thru the dam, and a drop-inlet type spillway or intake 
structure, and to repair and improve the concrete walls forming 
the present spillway and footbridge abutments, and to restore 
the earthen dam, all as shown on the plans and as described in 
detail herein. 

Article 77 Proposal Guaranty Bidder Is to furnish with his 
proposal" certified check or cash in the amount of $1,000 drawn 
upon a bank or trust company in the Commonwealth of Massachusetts 
and payable to the City of Chioopee, Massachusetts, 

Ar ti cle 78 Contract Bond The successful bidder Is to furnish 
W t ^b^™oTOer~a" performance and a labor and materials payment bond 
in the full amount of the contract for the faithful performance 
and full payment of all the work required or labor and materials 
furnished under this contract. 

Article 79 Insurance Requirements In accordance with Article 
44 of the°*Heh"er"al' 'Requirements, the Contractor Is to furnish the 
following insurance: 

Public Liability $100,000~|300,000 
Property Damage $25, 000- $50, 000 

The Contractor is warned to read carefully and to have his 
insurance company read carefully the provisions of Article 44, 
which must be complied with. 
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Article 80 Special Condition?. The Contractor's attention is 

1. Work under this contract Is to fee substantially completed so 
as to permit the storing of water within SO calendar days 
from the date of award of the contract. 

2. The proposal has been divided into three (3) lump staa items 
and several unit priced Items and each item is to b@ con- 
sidered as a complete unit in itself without relation to the 
other items. The Contractor Is warned not to unbalance Ms 
bid* and that the City nay increase * decrease , or delete 
completely any of the items, in whioh ease the Contractor 
shall not be entitled to any change in his unit prices* nor 
to any consideration or payment for profits which h@ nay hav© 
anticipated for items deleted* 

^ s T'he entire area in which work is to be carried out under this 
contract shall be closed to pedestrian traffic. The Contractor 
shall erect and maintain neatly painted fences across the 
present walk-way with signs indicating that the area is @los©d» 
Such fences shall be permanently erected before work is begun, 
and shall be maintained by the Contractor until all work has 
been completed. Fences shall be of a style approved by the 
Engineer, Lights shall be maintained at each fence during 
all hours of darkness, A gate quipped with a lock may b@ 
included in the fence* to provide access to the area. The 
gate shall be kept securely looted by the Contractor at all 
times when the gate opening is not required for access to the 
work area* 

Meatly painted and lettered signs shall be erected and main- 
tained by the Contractor at one location on each side of the 
work designated by the Engineer to warn pedestrians that the 
walk- way across the dam is closed, 

4 e There is a brook, which drains the upstream area, that flows 
thru the project sit®. The Contractor at all times shall pro- 
vide for this flow thru the work # and he shall anticipate 
flood flows which could greatly increase the flow in this 
brook. Expressly included in Item 1 is any work required for 
the proper control of the brook and or ground water. The 
control shall be basically obtained thru the installation of 
a temporary pipe. Th# Contractor shall advise the Engineer, 
in advance of starting work, the «thod he proposes to use 
for this purpose, and only a system satisfactory to the 
Engineer shall be used. 

The Contractor shall exercise unusual care to protect the 
earthen base upon whioh structures are to be placed from 
washing out or from being softened by excess water, and in 
the event washouts or excess softening of the Material oeeurs f 
the Contractor shall restore the base so disturbed in a aanner 
prescribed by the Engineer without additional compensation. 



-35- 



Artie 3-* 8.1 Material Famished J>j_ the _ Owner I^MlS£i5i5. wiil ^® 

The Contractor may r@-ust material ©xaatated from the existing 
earthen d&m, provided that all stones exceeding six (6 ) Inches 

in their largest dimensions] top-soil and ¥egetation including 
stumps or roots j and all concrete and bricks are removed before 
placing the material in sections of the embankment net ref Miring 
lBip<er¥ious Fill. 

Excess materials such as earth, pipe, valves* etc., or Material 
not suitable for r@-use in the embankment shall become the 
property of the Contractor and shall fee disposed of by Ma. 

Article 82 Engin e e rtiig'' ■ . Se r vi c e s The Contractor shall to© 
Tur^^SF'reqSIr^TTln^^anX^iraa^s for the construction of the 
eulvert and inlet works, the 16" drawdown pipe, and for the 
alterations to the existing spillway and bridge walls. 

Th@ slop© lines for the ©ahankment shall match the existing slopes, 
and the Engineer shall he th@ sole judge in determining the 
acceptability of the slopes. 

The Contractor shall protect all of the Engineer's stakes and 
markings and he shall not remove any of them without prior 
approval of the Engineer. In cas® any of the Engineer's stakes 
or other markings are renove.d or disturbed during the progress 
of the work* such stakes or markings shall be replaced by the 
Engineer^ and the Owner may deduct the cost of making such re- 
placements from payments due the Contractor under the terms of 
the Contract* 
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ITEM-! 

Construction of Intake & Discharge Conduit & 
Restoratien of ^IL___™___™— 



Article 83A Work Included Work Included under this item Is 
tKTTuriiTsHinJ^rTITTiFor, tools, material and equipment 
required to construct, ready to use, the Intake structure, the 
discharge conduit, and the re-aligraaant of the existing 16- east 
iron drawdown pip® and the furnishing and installation of a 
sluice-gate and appurtenances. It also includes all excavation 
required for constructing the above items and the restoration 
of the dam where such excavation is carried out* and the debris 
pins and sleeves in the wiers. 

It doss not include the access bridge and steps extending from 
the top of the embankment to the intake structure, which are 
included under other items. 

It does not include riprap and excavation for riprap. 

It does not include the repairs and alterations to the existing 
footbridge abutments and overflow spillway walls which are 
included under applicable items. 

This item includes all work described in detail below in 
Articles 83B to 83-O and any other work required for or 
incidental to providing an intake structure, discharge conduit, 
and drawdown pipeline .complete and ready to use, 

Article 83B P repar ation of Site The Contractor shall prepare 
^Ke"iiite""Tor Msope?StTons "by~carrying out the following it#ms: 

1. Krect protective fences and signs at least 50* east and west 
of the limits of the work, as required in Article 80, 
Paragraph 3. 

2. Remove the chain link fence at the top of the dam embankment 
for a distance of approximately 50' each .side of the centerline 
of construction. 

3. Remove and dispose of an 18" maple tree located approximately 
8* left of station 0+93- 

4. Clean out the intake chamber at the upper end of the existing 
16" drawdown line. 

Article 83c Excavation Included under this item is all excava- 
^ToiTre^IIre<rTor~THe~Tons true t ion of the intake structure, the 
discharge conduit and for the re-alignment and reconstruction of 
the existing l6 T; drawdown pipe. 

Excavation shall be divided into two classes— namely, 

1. open excavation from the top of the existing embankment to 
elevation 114.0, and 

2* trench excavation within sheathing from elevation 114.0 to the 
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bottom of the various structures. ^t^kTZt^aT station 
4~ L rtawa finff frtr- the seep rings and for the cut-on a.z season 
^g^ott^Sf Slch are t? be poured agalnat undisturbed earth. 

MafpT , ial , to "be -aused in the construction shall be store dJLn the 
fond Ilia in accordance with the requirements of Article 8 3 K, 
paragraphs 3 and 4, 

Surplus materials or material unsa tisf act ^J^^^^ 1 ^ 
structure shall become the property of the contractor and aha 11 
?e disposed of by him in a Sanner satisfactory to the Engineer. 

This item also includes the necessary excavation for re-aligning 
and reconstructing the existing 16" drawdown pipeline. 

The open cut shall be carried out in such a manner that all slopes 
shall be not sharper than l| horizontal to 1 vertical. 

This item does not include excavation required for placing riprap 
nor excavation required in repairing and altering the listing 
footbridge abutments and overflow spillway walls, which work is 
included in other items. 

Article S3D Rock Ex cavation No appreciable amount of rock 
llll^lro^is-^nTTcTp^iH^n-thi^ project. For that reason no 
itS has been set up for such excavation. Removal and disposal of 
boulders is to be considered as excavation required under Item 1. 

Article 835 Sheathing Included under Item 1 i^^^.^^^ades 
Tn"s£aTT!Tr#~aricr removal of sheathing from elevation 114.0 to giaaes 
iSfichStirSelow the bottom of excavations to prevent bolls or 
blow-up of the bottom of trenches. 

Sh-athiriP- may be either tongue-and-groove wood sheathing or 
interlocking steel sheathing. It shall be the Contractor's res- 
ponsibility to dewign and provide a system of sheathing and 
bracing that will adequately protect the work being done; however, 
his design shall in every case be subject to the approval of the 
Fncrine*»r m he Engineer's opinion concerning the safety and 
stability of the method of sheathing and bracing used or proposed 
shall be" final and in every case binding on the Contractor. 

1 Methods of Construction After excavation has been carried to 
'e l eVA "tTon , ""Il l 4,0 > the ' Con tractor shall drive sheathing ahead of 
excavation. The Contractor shall drive the sheathing into the 
soil beyond the limits of excavation a distance sufficient to 
prevent boiling or upheaval in the treneh bottom. 

Where It is necessary to carry braces thru the barrel of the 
discharge conduit or the walls of the intake structure, forms 
shall be boxed out so as to provide at least 3 inches clearance 
around the braces. After removing the sheathing, holes in the 
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walls shall be closed by bricking in with solid brick walls. 
Reinforcing steel shall not be out thru such openings and 
bars which normally fall within the opening shall be enclosed 
In the brickwork. 

Upon completion of the work, the sheathing and bracing system 
shall be carefully and completely removed so as to prevent 
any settlement of the material adjacent to the trench. The 
trench shall be backfilled and the material therein well 
compacted to the level of the bracing before the wales and 
braees are removed. Trenches shall be filled in progressive 
steps until the backfilling has reached the level of the 
uppermost set of wales and braces. When the backfill has 
reached this level, the sheathing may be pulled and the voids 
left in pulling the sheathing shall be filled In a manner 
satisfactory to the Engineer . In General , filling of these 
voids shall be accomplished by sluicing sand and gravel into 
the voids using a high pressure hose. The sheathing shall 
extend from station 0-2,3 to station 0+95 with an end 
closure at station 0-2, 5 . 

Art icle 83F Discontinuance of Exist ing^ Conduit thru Dam 
IjoiniixIFaininderH^^ the 

existing masonry conduit thru the dam, including any or all 
excavation required to accomplish the complete discontinuance of 
this line. 

1. Co ns tru e t ion Me tho ds Before discontinuing the existing con- 
cluit/ th'e~Tont"rac'ior shall provide a system for temporarily 
handling the flow of the brook as required below and In 
Article 80^ Paragraph U s above. After the temporary system 
has been Installed, the contractor shall break out the top 
of the existing masonry culvert excepting at seep rings and 
at the cutoff where he shall break out the entire barrel of 
the conduit. He shall exercise special diligence and care 
to preserve the bottom section of the conduit, All bricks 
earth ana other debris shall be completely removed from the 
sections of conduit left In place, and these sections shall 
then be filled with concrete meeting the requirements of 
Article 83G excepting that it shall be 2,000-lb 28-day 
strength. 

The existing overflow manhole 3iall also be completely 
removed to a level just below the bottom of the floor for the 
proposed discharge conduit, and after removing all bricks, 
earth and other debris from the manhole, it shall be filled 
with 2,000-lb concrete. 

Care shall be exercised to keep the top of the concrete fill 
in these structures below the grades for the proposed dis- 
charge conduit. 

After the concrete fill develops sufficient sgrength in the 
opinion of the Engineer;, the sufegrade shall be neatly graded 
to the proper elevations for the construction of the discharge 
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conduit. The subgrad© shall be compacted as may be required 
by the Engineer. 

Article 830 Concrete'- Work Included All concrete work that is 
to^^~mM^^^T~^STTm^T&cr~BMrrtm®t these specifications, 

1 General It Is the intent of these specifications to secure* 
f#r®¥eW~part of the work, concrete of homogeneous structure 
which when hardened, will have the required strength and resistance 
to weathering and disintegration. To this end, the requirements 
hereinafter specified must be met. Standard tests of the cemenw 
aggregates, concrete and reinforcement will be conducted by the 
Engineer. The Contractor shall furnish the material for all 
reatilr^d samples and labor aa requested for obtaining samples. 
'ThJ Contractor agrees to accept as final the results of tests 
secured by testing laboratory engaged by Owner. 

2, Concrete shall have a compressive strength at 28 days of at 
r^&Bry^m~T>o\xnaB per square Inch, excepting that used for filling 
the existing culvert and manhole which shall have a compressive 
strength at 28 days of at least 2,000 pounds per square inch. 

For ^ s 000# concrete: Min. Cement Content = 5*6 hags per eu, yd. of 

concrete 
Maximum -* 6.25 gals of water per 

hag of cement Includ- 
ing; water content in 
aggregate 
Consistency Range in slump inches *= 2-4 

3 Portland Ceaient The Contractor shall furnish Portland Cement 
tT^HF^uIITfyT^r^to specified in sufficient quantity for the work 
required. All cement furnished for concrete in a given structure 
shall be of the same type and color so as to avoid variations in 
the color of the finished exposed concrete. Cement furnished shall 
be dry. free of lumps, and of a uniform blue-gray coloring* Cement 
shall met the requirements of the A.S.T.M. specifications Cl^O- 
53* fype 2 or Type 3, All cement shall be air-entraining. 

4, Pine Aggregate The fine aggregate shall consist of sand coai- 
p5siT*of~^HnsOT particles of quartz or other hard and durable 
rocks, the surfaces' of which, are not coated with any foreign 
material nor worn smooth. The grains shall be moderately sharp, 
free from soft, decomposed or partly decomposed sand grains* free 
from soft, decomposed or partly decomposed sand grains, lumps of 
clay or ferruginous cemented sand, laloa, loam* sea salts , organic 
natter or other foreign materials. If the fine aggregate is washed 
it shall be allowed t© stand at least twenty-four (24) hours in 
piles after being washed before being used if so directed. The 
sand shall be well graded from coarse to fine and when tested by 
means of square mesh laboratory sieves shall meet the following 
requirements j 
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Passing 1/4" sieve - loo^ 
Passing #4 sieve - 95^ to 100^ 
Passing #20 sieve - 30^ to 75? 
Passing #50 sieve - 5% to 28* 
Passing #100 sieve - not mora than B% 
By elutriation test- not more than 1% 

Crushed stonfS? rJSIned Sf?I? Sg,?? the f°i low i«« requirements: 

durable and impLSeSffpartflfL ^1 ^ S ! ° f ° lean * hard * 
free from injafious aioun?fo? o™?f ^??L \Zt* a ? d fri °f\^ 
salts, mica and structurally weak ^r?lM** '*J *** 2J*?' 8lat 
he relatively round in \htri »«S „??£ << f* The P arti clea shall 
<3v,^it SJT £ , ^7 xn s «ap© ana with grittv surf a <•»«<* n™,, a i 
shall be washed until the surfaces are clean *«£ ?™f V-p J ! „ 

surface coatings. Crushed etone ShSll be washed £ ?h? ,?"?* and 

are coated with dust. e wasnea ii the surfaces 

requirements j 3ieves ' coarse aggregate shall meet the following 

NOMINAL 

— ^2L. JPgg _CEJjT BY WEIGHT PASSING THROUGH 

1_1 / 2 n J-l/2 3/4 3/8 #4 
95-100 30-60 slgo 0-5 

organic matter. amounts of oil, acid, alkali, salts and 

ferefriiir. A ?8- O ?;s ffl f o ss 1 ; h s i 1 5 e p T lded and - ed ^ ** 

properly treated to S v f h ?J! ?!** !°° d condlti °^ clean and 

facing and shall be sufficiently rip-id so %£f JSf ° r C0 ?P *U*°n 
strueted and braced true to line and grlSe ¥ ^ h& Con ~ 

XXeTan^^ C ° nC ^ te is -^-lentlv 

strength. BoSSbefotJ and afSSX* 1 ? P^ c ^tage of its final- 
must be paid to the°Soiaf oSrlng M'e^X!' ^^ ** ten "°« 

b^SSroT/wiLirtl^wa^f anS e t h COntliaC 1 t0r ^ ^ «** *« 
grout containing^alyS S^eJHh&SS? PlUSS@d With a 

^Sfe x ^p^^Jo"; th! d TO °L^?J° b iS to be furmshed by 
reasonable background in thi^hSSSSS SS area ' havlng a 
delivered to the fob site in tvS IT e U T ? e con crete is tote 

condition. After arrival at the ^1?^^™^ to an unEtod 

arrival at the job site, the cement and aggregates 
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are to be dry-mixed for thirty seconds and wet-iaixed for at least 
four ainutM, before placing In the forms. . 

Concrete shall be mixed In such quantities and at such Woes that 

X r ?h l2S?M Can b 5- pl f sd *» th ^ 'or«fl within th?ty?ntf 
i«*S SJ addition of water. No retempered concrete is to b» 
"?!?* ?° Wa ^ r I s to be adde<a to the trucks after prolonLd 
mixing In order to retard Initial set. No concrete l^tnnf „»*„ 
that arrives on the job sit® already mixed. be USed 

Jg^fL" 1 " 1 " 8 / " 01,6 * 9 ' the »"^ oftte eSrti^ cone™"* 
shall be prepared as described m Article 830-11. °°ner8t- 

Concrete shall be placed in a manner to prevent stone Dockets 
voids or segregation. Concrete shall not be dropMd flowed Ar 
dragged mor e than seven Test in the ft Mr I Z°EE ®r ■ j^yl - '^ 

The Contractor will be allowed to use mechanical 7l K«^ a «*> ■ 
face of the forms. 9llHlnaVe the redding of the eonerete at the 

St^'rM^SctodlolhriSnc^tf n oi^r s wl h u be buiit in *°' « 

object, as shown on She drawing S™d m?* 1 " " tal 

precautions «=sh«n -b*, ^i^*, 1 fc ^raerecu ah necessary 

be taLn to detSmtoe ?St & lfZLf, a f m concrete, care shall 
securely faatenediS pSXJ Ss^S^fl m ^ B are fir,a ^ and 
free of paint, rust? oil or any ftS^ f; J hey Bha11 be clean and 

shall have sufficient force tf c!eL S-f Ji?^^^ me ^ et 
and latence. The jet shall ™Sif LS A \ a11 loos e concrete, scu^ 
not undercut or loosen the aggregate "^ ° ff a ^gate bat Xll 
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Before pouring new concrete against concrete already in place 
and hardened, the surface shall again be cleaned with a water Jet. 
The exposed aggregate shall then be mopped with a mortar composed 
of the same proportions of sand and cement as is In the concrete 
The mortar shall he placid and mopped in place' Immediately prior to 
the placing of concrete and shall not have set up or hardened 
prior to the placing of concrete. 

The Construction joint located between the discharge conduit and 
the intake structure shall be coated with coal tar mastic before 
pouring adjacent section. 

A^_gg.9J5ption of Concrete and Curing The Contractor shall 
proteot^ne^onc¥eteTroa damage by "rain,- sun, frost, or under- 
ground water during and after placing, until properly curei and 
hardened in a Banner satisfactory to the Engineer. The concrete 
shall be kept fully saturated and protected against any drying 
action by an approved method of curing for not less than mv^n 
days. When temperatures are 40° or lower , or when it appears 
temperature will drop below 35° within 24 hours after pouring, 
calcium chlorida shall be added as directed by the Engineer. This 
shall not affect the requirement for heating. 

ll 1 __J3£ishlng_ Concrete work will be finished as follows; 

(a) Floors will be steel trowelled 

(b) Exposed side walls and selling of conduit and intake are to 

^ e J a I 1 raised flns amoved and rat holes filled and patches 

rubbed to a smooth and ^ven finish. 

(c) Top of roof of conduit is to be screwed and wood floated to 
an even surface without additional finishing. 

(d) Exposed exterior walls, posts and beams shall be rubbed with 
carborundum stone to a smooth uniform finish. No cement shall 
be added to the surface while rubbing; the finish shall be 
obtained by wet rubbing of the green concrete only. 

(e) All form ties are to be broken off within the concrete and 
the resulting holes plugged with non-shrink grout. 

Immediately after the removal of the' forms, the work shall be 
inspected and defective work corrected. If the surf ace of the 
concrete is bulged, uneven, shows excessive voids, or has other 
markings which cannot be repaired satisfactorily, the entire ' 
2??h SUffSSii* 1 * ^"T* ?! directed by the Sngineer and replaced 
£L«!lJf 0ry WOrk| l l l 3uch ™»°val ** replacement work to 
fL?SS, at the expense of the Contractor. If the work is satis- 
factory, the minor repairs required are t© b& completed lanaediatelv 

can b$ properly worked. 
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for the pLeing of conor^r ££ ^SV^r^ ™ 1 

i^fete£MM„ nelnforoing steel used on this lob shall be rr>n^ 
from new billets. It shall b» int«««/n.f j , au De rol l^ 

Itolaforoiw shall cinfc^o^sif SSSfJlStfSS" U^° tUral Ste81 " 

and fre© of rust, oil p-reaa* «nH n^I^t*. f shall be clean 
delivers to the V*anf ^lYre^L'lLT c^Uon^?" 
incorporated in the completed structure Bare stall ta Zll\ 
accordance with bending schedule hereto attached * ln 

t*l^Tl h T Snro^ing! the Ensine8r detalled *■»• «« 

Srer^rrXatTor SUSS* S^V* * !» »» «* -t.1 

prohibited, the use of £?£!?£?' ? \ u f e of Wood h ^ckB is 

reinforcement shall be' placed on th// / miniauffl * All 
of concrete and In no ctsTtlll *£? rf * P ^° r t0 the P lae «»^t 
place concrete wlthoSt ?he iSLSj.S 0ntractor * be allowed to 
of the reinforcing Engineer's approval of the placement 
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^iS^Jk^^SJ^l ^^L^ fi#-lay 16" Q m t Iron Drawdown Pipe 

^nB^n-BUm located in the overflow manhole? Ind mfklillt T 
the lo Cast iron drawdown pipe to permit relaying the Una to ?L 
alignment shopman the plans. The Contractor shall So all L!nch 
excavation and backfill and furnleh all pipe, fittings? oou5i£« 
and specials required to re-align and connect the drEJiow line to 
the proposed intake structure, The existing pipe S£u S2 JaSoveS 
fr??4 polnt approximately 18 ft. south of Station £66 to S 
existing overflow manhole, or to such a distance as required hv the 
Engineer in order to obtain satisfactory aligns anl^nlection 

l^2m^£}^^^^d After completing excavation for th* 
oiscHarge^ona^HT^o^Ievation 114, the existing 16" cast iron 

SJoo d ° W ?hi 1 ™:? al ii b9 eX ?° 3@ 3 tG kt l«st alff. Bouth"5f station 
u+oo. Th® exact alignment and location of fittings will tfr^n h^ 

determined by the Engineer. The Contractor ahauShen install ?he 
new connection to the intake structure continuing S5 brSok flow 
™£ t h t exlst 4 ln £ H ne * Until such ^ as Provifions MvVbeen 

TocttlZ C %lll n L^\l r0 °Vl7 ^ rU th@ ^ oposM "■ohargroSnduii 

i?«i 2?* Plow thru the existing drawdown line shall not be 

SS^^f **?*%;} satisfactory arrangements have been provided for 
temporarily handling the brook flow. F a Ior 

The trench around the pipe and that from which the pipe is removed 
shall be carefully backfilled with selected hand-placed material 
Material under, around and for 1 ft. over the pip? shall be hand' 
tamped with railroad tamping irons and hand taSpSrs! feteriX 

ShIJ t ? at 1@ I el Sha11 be fimly compacted with P penuma tic Sr 
other approved mechanical tampers. 

The contractor shall construct any dams necessary for the control 
of water and shall provide all pumping and bailing nice slarTto 
provide satisfactory conditions fo? installing thf pipe? Y 

IsiPSSfk & ftllT^Tlt &* " cast *™ flan ^ d '»«»^ 

Pip® shall be A.W.W.A. Class D flanged cast iron pipe. 

Couplings required shall be Dr^ser Style 53, cast iron coupling.. 

^i2MJ$3£ Control of Water Work Included tha rw, *„»-+■ 

conduit or sluicowav t,«^L 4-£ ^ ation of a temporary 
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The Contractor shall advise th® Engineer, In writing, b©for@ 
starting work, relative to the system he proposes to use for 
controlling water and only a system meeting the approval of the 
Engineer shall be used. 

The system used must be relatively watertight, and under no 
circumstances shall water be allowed to flow thru the work In 
such quantities or in a manner which will disturb or soften 
material upon which structures are to be constructed. 

Reference is made to Article 80, Paragraph 4. 

All concrete shall he poured "in the dry", and the contractor shall 
do all work required to obtain and maintain satisfactory conditions 
at all times. 

Article 83K Restoratio n of Dam Work Inclu d e d Included under 
TE«rTTXThe~re^ol : a^Xoir of the dam where"TT~Ts~br#aoh©d during 
construction. Item 1 includes furnishing, placing, compacting, 
shaping and grading of the various classes of fill, fine eani # 
broken stone, bank run gravel and loam required to restore the dam 
as required and shown in detail on the plans, 

1„ Materials 

TaTT^TTI ™THere are four different zones in the dam, each 

requiring a different material. ( The central portion of the 
dam designated n Impervious Core' 1 shall consist of the most 
impe - rvlous material available, and shall be "borrow furnished 
from outside the site by the contractor, The downstream 
section of the dam shall consist of selected material 
excavated from the existing dam and shall consist of granular 
pervious material unless borrow is ordered by the Engineer in 
accordance with Article 83K-3. The upstream section of the 
dam shall consist of semi-pervious material, taken from 
material excavated from the dxlstlng dam. The upstream face 
of the dam shall be covered with clean, sharp sand or fine 
washed gravel (commonly called grits). 

2, Impervious fill Under Item I, the Contractor shall furnish 
*~*™~^iu7rTcTenT™acce'p table impervious fill from outside the project 
site for the construction of the impervious cors m the 
location and to the cross-saction shown on the Plan. Payment 
for all impervious borrow furnished shall be included in the 
lump sum pric@ for Item #1. This material shall consist of 
selected^ impervious soils consisting of a mixture of saftd, 
. gravel and clay containing not Isss than 30^ nor more than 
60^ of material passing a No. 200 mesh sieve. The material 
shall be of a semi-cohesive nature. 

3- Pervious Pill Pervious fill shall consist of the more 

gr^nulaFliaTerlal removed from the present dam embankment. Whir 
excavation of the dam is being done, material suitable for 
pervious fill shall b@ separated from other materials and 
stored separately. 
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In the event that material removed is not satisfactory In 
the opinion of the Engineer for pei-vious fill, the Contractor 
whan so ordered by the Engineer in writing shall furnish borrow 
for the downstream portion of the dam. Material furnished for 
this purpose shall be a granular, non-cohesive, free-draining 
raaterlal comprised mostly of sharp sand and gravel. It shall 
be essentially free of clay. 

Refer to Article 83R below for method of paym@nt when 
previous borrow is furnished by the Contractor.- 

ibL-^ggg^F-gryiQtts Fill ©hall consist of selected material 

«cavateTTromTHe existing dam embankment, stored in the pond 
area, and replaced in the upstream section of the dam. All 
stones larg@r than 6" in their largest dimensions, concrete or 
brick-bats shall be removed from material to be placed in the 
dam. 

li~~ Sand Banket on Upstream Pace The contractor shall- furnish &m 

plae¥^ehe^wo=IT7ThTck' layer of sand on the upstream face of 
the dam. as snown on: the plans. This material shall consist ©f 
clean sharp sand or fine gravel. Generally speaklna, a suit- 
able material can be found "bank-run" In most gravel pits 
provided material is selected that is practically free of 
stones. The material shall be practically free of organic 
.j»:tter, roots, sod, wood or other deleterious materials. 

^™^S|£LjtgS®J^i In order to control wave action and prevent 
wsTopTWnewly placed fill on the upstream fao® of ?he 
dam, the Contractor shall place an eight inch (8") thick layer 
of 2 crushed stone or washed gravel between elevation 124 ? 
and 132.O on the upstream face of the dam.. This stone shall 

SSif LScif 83 K l5 lunie of sand from the sand blankefe ^Siid 

L^^°£^£EESS^^3i ^A /or Borrow No borrow materials shall 
^^^^^^^^rmf^SE^^Smi^t until the Engineer has 
approved the source of material. The Contractor shall »dvi«* 

sha^furSL°?^ S ? WCe ° f bomw te 5rSSa« l^ul/Tm® 
samples -nglneer upon request with representative 

ii^^athercp^ti^ns Weather conditions will contr61 the 
^^plaoeiainr-oT^HBanlQaent material to a great extent? 

No frozen material is to be incorporated in the embankment. 

All material incorporated in the embankment is to be at if. 
SnJT ff Bt rt leVel and Serial nof^eting th£ £<£&*- 

TeTomTilfT^Tf', t m ^ ial already^ pltollhtt 
oecomes soft, muddy or saturated due to rain ©r flooding 
shall be removed from the embankment. ng 

^Co^i|tru£t3£nMethods The surface of nuteHni nm«ini n » 
^~^rmB~mrmmmBnt shall S prSpire?!; JrovlSTj^SSr 
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bond between the old material and new fill, by loosening the 
surfaces either by power scarifying or by hand picking, Sur* 
faces shall be loosened to a depth of at least four Inches 
(4' ) before placing new fill on them. 

Material In the main portion of the dam is to be placed so 
that the top of the dam along its longitudinal axis is main- 
tained practically level. Placement of impervious fill und«r 
Bar* 2 shall he kept slightly ahead of the other mate&al so 
that the top of the dam shall always have a small, free- 
draining hump in it. 

Material shall he placed In layers of not more than 8 inches 
measured loose and each and every area shall be compacted by 
at least two passes of the . treads of a heavy (D«8 or ®qual5 
dozer. Trucks shall be diverted over the newly placed fill 
as much as possible but care is to be taken to see that they 
never follow each other in one set of tracks. 

Material shall be placed at the most advantageous moisture 
level. Material too dry shall be sprinkled as required. 
Material too wet shall be allowed to dry before being com- 
pacted in the fill, in general, only the impervious central 
core oi the dam will need any special moisture control. This 
material, when being compacted, shall contain sufficient 
moisture to allow it to be formed into a hard ball or to be 
molded with firm pressure of the fingers. It shall not 
awe Si ?? ~S!fi ?°iS tUre that *» compaction process described 
?f the sJil excess water being brought to the surface 

In. any areas that cannot be reached and compacted by the 
dozer, compaction is to be effected using a Barco tanroer 

one pass with this tamper. If pneumatic tampers are used 
material is to be placed in layers not to eseeed k inches' 
thickness measured loose. 

™^ r A P ? rl 2 d of rain or hi « h humidity, all muddy or loose 
material is to be pushed off the dam and disposed of in the 
downstream bed of the reservoir. 

At all times care must be taken to secure good bond between 

KaSlSSrr™. 8 "**' ^^ St ° ne w « e -<">«t™l "•££* and 

<tr ^ 1 . c:Le , 8 3t' Debris Pins 8s Sleeves The Contractor shall furnish 
STlfaS^elcTISr /^ " d "^ ^ ^ as^oTon* 

^LS 1 ?" sookets sha11 be accurately set and cast into the 
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1. Mat@rla.Is Pip# sockets shall be lk" standard red brass 
^^Fr^TTiF^Bottoin of @ach sl@eve shall be clcs ed with a biass 
cap^ and during construction, the top of each socket shall be 
closed with a trass coupling and brass plug. 

Pins shall be 1 1/8" diameter hot rolled steel "Ryc&se", 
identifying color Gold . Other steel having a yield 
point of 54,000 psi may b© substituted. 

Article 83 M. L oam % Seed Work Included Included under Item I 
iniife rurnishlKgT" placing 7™spreallng, and fine grading of loam 
"borrow on both faces of that portion of the dam distrubedj and 
the liming, fertilising and seeding of all areas loamed. Loam is 
to be placed in the areas indicated on the plans. 

1« Materials . Loam borrow shall be of a quality acceptable to 
5H5" Engineer and shall be a good grade, black natural soil 
containing a reasonable amount of humus. 

Limestone shall be agricultural ground limestone. 

Fertiliser shall be a standard commercial 5-10-5 fertiliser. 

Seed shall m@et the following analysis; 
Orchard Grass - 30% or less 
Domestic Rye - 20^ or less 
Red or Cured Fescue - 20^ or more 
Blue Grass - 20^ or more 
Other perennial grass® a - 8% 
Inert material, Meeds and other matter - 2.% or lass 

2, Construction Methods After all other work has b@en completed 
"~*™~anT^nT*l!rea™ , g5n©r aTl y cleaned up, the top surface of slopes 

where loam is to be placed shall b@ fine graded to a plane 
six inches (6 n ) below the proposed finished surface, Loam 
shall then be spread over the areas to provide six Inches 
(6") of loam when compacted. The loam shall be fine-graded 
to proper lines and so as to match and blend in with the grassed 
areas of the old embankment. Ground limestone shall then he 
spread ovsr the loam at the rate of one pound (l lb.) per 
square yard, and fertiliser spread at the rate of 0.2 pound per 
square yard. After this the loam shall be spaded to Its full 
.depth* It shall then be regraded and rolled to a smooth even 
surface. The surface shall be loosened by raking and seed sown 
at the rats of 5 lbs. per 100 sq. yds. Seeding shall be don® 
in two directions at right angles to each other. Seed shall 
then be covered with a thin layer of loam and the entire area 
rolled to a firm smooth surface. Loamed. & £##ded areas shall 
b® kept moist for at least 14 days after sowing. 

The Contractor may top mulch or otherwise protect the newly 
seeded areas as required. 

The Contractor shall maintain seeded areas until all work is 
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complete and accepted. Maintenance shall consist of 
providing protection agalnMt traffic and erosion and watering 
as necessary. Damaged areas and areas of unsatisfactory 
growth shall toe repaired and reseeded as necessary at no 
additional cost to the Owner, 

Article 8JN Rs-B#t Chain Lin k _Fence and Furnish New : Gate Work_ 

THeTuHelT"T 

UnTTTence now standing on the southerly edge of the top of the 

dam embankment j and the cutting and re-aligning of the fence to 

provide for the installation of a new three-ft. (3 1 ) gate with 

locking device. 

l_^_J4aterialB The existing fence shall be salvaged and all 
"~~™~mafir1t&rs re-used to restore the fence. If posts or other 
parts are damaged or lost, new posts and/or other parts of 
the same sis© and pattern as those damaged or lost shall be 
furnished by the Contractor at no additional cost to the. Owner. 

The Contractor shall furnish one (l) new chain link fence gate 
three feet (3 ! ) wide full height of fence, with 2|- n O.D. 
gate posts. Wire mesh shall match mesh of present fence. Gate 
shall be equipped with spring latch with provision for 
attaching a padlock to the latch. 

The Contractor shall also furnish any new or additional fittings 
or specials required for or incidental to restoring the fence 
and Inserting the gate. 

2. Construction Methods The existing fence shall be carefully 
r^Move'd 'and 'sfoFeff'^a's required under Article 83B, Paragraph 2. 

After all other work has been completed, the fence shall be 

re-erected. Posts shall be set 30 n deep in concrete. The 

concrete shall be properly shaped at its top to shed water 
away from posts. 

The fence shall be re-set to the same line and grade It now has. 

Posts shall be securely braced until concrete has set to 
insure their holding proper position. 

Article 83-O. Sluice Gate Work Included Included under 
TEiHTXTs 'the fT^nTshlli^and in starring of "a l6 rr sluice gate, 
Chapman Valve Mfg. Co. Table 5* or approved equal, flange type 
frame with steel extension stem, two (2) stem guide brackets and 
bearings cast iron stand support and plain gate stand, and anchor 
bolts or other appurtenances required to complete the installation. 
The Contractor ©hall also furnish and install in the south wall of 
the intake structure a 16" flanged wall casting or thimble to which 
the sluice gate shall be attached on the inside of the intake and 
the 16" drawdown pipe attached outside the intake. 

Gat® stand shall be mounted at the top of the intake structure and 
provisions shall be made in the aluminum grate required below for 
the cast iron stand support. 



-50- 



St*?" 6 f ° r thS «»' ^ stand 5hall be Mst lnto tte 

top of the intake struefn™ "^rang^F-alumlnuB grat-s ft fh„ 
«- fastenin, blocks j»- t' ^^i^Tl^Tlli £nf 

aluminum anchSrsTfl" ctnLlt^T^ Thelen ^ A-l with 

aluminum Thelen Type fJ {Zu" aBt3 T r bloGks shall be 
of approved equally bi 'suiStiStf d °J 0^^^^ 
iLi_Construct;ion Method ^u n -u 

to the forma with aluminum naiif™ ,f? S ^ S Sha11 be fastened 
^n top of intake. Fast*nlnV M^£« i 1 ,? " 1 * sidss of opening 

* *o_ te L-x^io.ssL^^ai; «&•?•*., 

=£^_™_£2£st ruction Jfethndq ^, v 

fFfSfrEogSBBF^ 3^| ^"*, *•" J. constructed by 
¥ x2j" flat steel ah ,ii J. ,„73 ? n S le s to form a 4-sided fram. 

pZt? on the b "iSSo^s.^i^^jSr • 

jppnfn b^klntod'foJ.t.'ln SJ e 5 P ° 8ed anohor b °lt" and 
ments of Article 84c. accordance with the require- 

ffftf^t jit^Hii! ^g&mg* moi-d.- u naer «.„ i 

existing dam embankment dlsturLrti f" 1-0315 that action of th- 
included la the 3tone-d t us d t l8 c t U ? e b ri d ng dU Sf ln f h i°rSS? tl0n - Mso 

l^^^terials Gravel ah^n v 

^?°fwnTch all stonet^ith'lJ" e S °r§S l9 , bank -™ n travel 
have been removed. largest dimension greate? than 4" 

Stone dust shau be trap-rock stone dust. 

2^_Construction Method -■■•« *. 

^^ HBanra!n ~«ranrTO n ,i;r^fT;vS\n!?Jr? i 8 "'* the dam 

& '" ttl installed and nni*mia «+■<»,, 



led and compacted in 

si _ 



two (2) four-inch (4") layers. The top surface shall he 

crowned each way from the eenterline and shall have a uniform 

grade. After all other work Is completed, the gravel shall be 

covered with 1/2" stone dust, which shall he rolled to a smooth 

finish. The stone dust shall be dampened to assist compaction. 

4S^^il---S2S Pay^snt Payment shall be made to the Contractor 
IxIr^TITaBorT^ooIs, materials and equipment furnished In con- 
structing the intake structure, discharge conduit, and draw-down 
pipeline complete and ready to use, at the lump sum price 
specif led in his proposal, which payment shall include: prepara- 
tion of site, excavation, sheathing, concrete reinforcing steel, 
sluice gate, cast iron pipe, fittings, dehria pins and sockets, 
aluminum grating and appurtenances, removal and resetting of 
i'ence, furnishing and erecting new gate* and restoration of dam 
embankment, and any or all work required for or incidental to 
providing a complete facility ready to operate. 

If the Contractor is ordered in writing by the Engineer to 
furnish borrow for Pervious Fill in accordance with Article 83, 
Par3, additional payment over and above the lump sum payment 
for Item No, 1 shall be made to the Contractor as follows; 
for each cubic yard of Pervious Borrow furnished, hauled, placed 
and compacted, the suia of one dollar and twenty-five cents ($1.25) 
which payment shall include all labor , materials* tools and 
equipment required for or incidental to furnishing, placing, and 
compacting pervious fill when such fill is ordered in writing by 
the Engineer, 

Quantity upon which payment shall be made for Pervious Fill Borrow 
shall be determined either by measurements laade In the field by 
the .Engineer or on a truck measurement basis at the option of the 
Engineer. If truck measurement is usad, the Contractor shall 
furnish to the Engineer, a delivery slip for each load of borrow 
furnished. Truck measure shall be based on the actual cubage 
of the truck body with an allowance for heaping. 
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ITEM 2 



Access Bridge 



dSscrShsSL? " deta11 ° n the Plans and father 8 ' 

|g^-S||^|t2|||M ^ -teriala furnished under thl. It™ 

Bearing plates shall be as shown on Plans, 

_(b ) Ancho r Bolts shall be T! L" *a»^ k/«» ^ 

^~ casTTn-concrete in orotipr w!?J X ^ diameter anchor bolts 
steel, conGiet;e ln Proper locations for anchoring structural 

shall consist of a LoS cSat of t^JP C ? at3 ' J he flrst c oat 
shall not be handled or tJJoSfrt L le f5 ^J 13 ® 1 '' *h« steel 
least seven (7) davs a?L^£ £ ° r otherw ise moved until at 
v wtcji u; days aiter the shop coat has been applied. 

After erection, all damaged areas of the prime co^t *h*n ^ 
thoroughly cleaned and touched-up with red lead p?Ler? @ 

gWPriLr:»^^ aecond coat of 

least seven (7) days bSJo^pp^^ 1 , XiS^t. *> ** ** 

The finish coat shall be structural Chrome Oxide Green Paint. 

^ife^pelie^in S P^lXfali *%"""«» ^ 
ials and equipment furnishJ ?E S™ -ST a11 labor > tools, mater- 

which pa^nt'S/ inSlSdf the f^iahgg'JnS^Lf ?? tbri ^ , 

structural steel, lumber, bea^lmr lil^t ng an J in ftalling of all 
fastenings required for or inciSSnSo 't ' anchor bolts and other 
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PREPARATION OF BRIDOTi: 4 MB 3PILLWAV war.r.g 

FOR 
ALTERATIONS AND RESTORATTnK P BRIDGE 



^S^Er^n/or^TT^ inoluded under this Item i e 

and removing and resetting chain iiSk ?enc^ it IJ^T 
also drill inp- in thn t™ Xr 4-u ff, ' xt inc ludes 

for dowels bftween the ex?stin« c'oner^ Wa i\V° pr0Tlde 
concrete It also iSluSes tht reSatiof of ShS*^!" 1 
bridge with new materials as reouired hS I™ .« £ S 
completion of the alteration* ?2t n ° concrete TjL h %, 

tZl r n Zi£t. uie trench ««««» whTc o rL et L:SL s d " 

lumber shaS bleated with ^"ooatf of J" 8 ! T*" 8 - ke 
i°nata a i P Sa: d "*« "» l »"» ^ *« °S ^A'n!* 

SiS^r^^s.iVs^s^s ssk? of ii 

and braces, sizes similar to exia tin! members! post '' ralls 

^^W^W&^f '£&* «'«» ">• ' 
The ends of the existing brldie £«£« Placing and nailers. 

& c1n^ 8 MlStl - » alL *- --relo^^Lel^t "» 

After completion of the alteraf 1rma t-« +•>. -n 

ins the bridge, the bridge T^tTe ^^Tll*,^^- 

new guard rail, on the no?th aide -n"'^.^^^^ 



planks and nailers as required above. All fastenings 
shall be similar to existing fastenings. 

All steel shall be scraped and thoroughly cleaned and painted with 
three (3) coats of paint in accordance with the applicable 
portions of Article BkC. 

Article 85D Payment The Contractor shall be paid for work 
perromeTlihder^fchTf item at the lump sum price specified In 
his proposal, which payment shall include the furnishing of 
all labor, tools, material and equipment required for or 
incidental to preparing the bridge for the alterations to the 
walls surrounding it, the removal and disposal of wooden 
portions of the bridge and in the restoration of the bridge. 
It shall not include payiaent for altering the existing concrete 
walls, nor for trench excavation required, both of which shall 
be paid for under their respective items, 
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ITEM JU 

fREHCH EXCAVATION 

|^fc|^|^« Work Included. Work included under this item 
IsJhefWshing «T tfTTaW, tools, material and equip- 
ment required for excavating around the existing bridge and 

S 11 ^*^™ 118 and * ««>»▼* t^ ^ the downetrSam side of 
the discharge conduit and existing spillway for placing rip- 

ZIh rfMf 1 " toolud ? B ^kflll of the areas. ex^ateS^en 
such filling is required. It does not include any of thi 
excavation required for Installing the intake structure the 

tlTiZr^TilTt the drawdown plpelln@ < a11 of whii * ™ 

^^•J jPf Cons true tion_Methods. Excavatloi shall be carried 
££i£™ fceTocations and wJthiinthe limits designated by the 

SfJSS toe S^tr r6 3^*5 f ° r altsrln « ^concrete walls 
around the ft>©t bridge shall be done by hand methods. Exca- 

methods!° P ripPap m&7 to done elth@p h 7 h ^d or by machine 

Backfill of trenches shall be done by hand, and all material 
shall be tamped using pneumatic or other approved mechanical 

iTT/t i? y f rS n0t exc !« dl ^S 6-inches, Ko stones whose 
largest dlwensionexceeds 6" shall be used in backfilling. The 
top 8* of trenches in the walkway shall be filled with bank- 
run gravel and covered with trap rock dust in the same manner 
as required under Item 1 Article 83Q, . warmer 



ff^^J§£* Passage *h* Contractor «hall be paid for each 
cubic yarTof trench excavation carried out at the . direction 
©f the engineer at the unit price specified in his proposal 
lr Ji 6 fi excavation, which payment shall incluie furnishing 
01 all labor, tools, materials and equipment required for or 
incidental to providing trenches for carrying out the work or 

Sir^i^f 1 ?!"^ be ^^red* It shall also include 

ail Dacfciill of the trenches as required. 






ITEM 6. 
MISCELLANEOUS CONCRE TE 

Article Mk. Work Included . Included under this item 
is the furnishing of all labor, tools, materials and 
equipment required for providing concrete extensions to 
the existing walls surrounding the foot bridge and spill- 
way. It includes the furnishing of all form work required 
and the preparation #f existing concrete surfaces except 
the drilling of dowel holes which is included under Item Ij.. 

&SMlS1±M^« Materials. Concrete furnished under this 
item Bhall comply with "the requirements of Article 83G. 

M£i2l®J^£« Constr uction Methods. Concrete extensions 
to existing walls surrounding the foot bridge and spillway 
shall be constructed to the lines and grades required by 
the Engineer* Details showfa on the Plans are approximate 
only and the exact requirement for the extensions required 
under this item will be determined in the field at the time 
of construction* 

4£MjSi@Jl,t21* Finishing. All exposed surfaces shall be 
finished by rubbing to a smooth even surface with carborun- 
dum stone. The addition of cement or grout to the concrete 
surfaces for the purposes of finishing will not be permitted 
Work under this item shall comply with the requirements of 
Article 83G, Para. 13 . 

MtlcleJ&E. Payment . The Contractor shall be paid for 
each cubic yard of concrete formed, placed and finished 
for altering the existing walls around the foot bridge and 
the spillway walls when directed by the Engineer at the 
unit price specified in his proposal, which payment shall 
include all work required for or Incidental to providing 
and completing alterations to the existing walls as shown 
on the plans or as required by the Engineer. 
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ITEM $ 
REINFQjtCIHG STEEL 



Article 8Sfe, a Work Included, Included under this Item la 
the furnishing and placing of re-inforcing steel as required 
in the proposed concrete extensions to the existing walls 
surrounding the foot bridge and spillway* It shall not 
include any reinforcing steel furnished and placed in the 
intake structure and the discharge conduit which steel is 
included and will be paid for under Item 1, 

Article 88 B. Materials Materials furnished under this 

item shall comply with"~the applicable portions of Article 83H. 

Article 883. Construction Met hods. Reinforcing steel 
under this i t em shall™ be~~pl "a cod and supported in accord- 
ance with the requirements of Article 83H. 

Article 8<S D. Measurement* Quantities upon which payment 
for reinforcing steel wilT be based, under this Item, 
shall be the actual length of the various size rods used 
as shown on the plans or as required by the Engineer multi- 
plied by the standard unit weight for the particular size 
bar specified. 

Article flQE* Payment . The Contractor shall be paid for 
each pound of reinforcing steel furnished and placed in 
the concrete extensions of the existing walls surrounding 
the foot bridge and spillway at the unit price specified 
in his proposal, which payment shall include the furnish- 
ing of all labor, tools, materials and equipment required 
for or incidental to the reinforcing steel work. 
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ITEM %* 
RIPRAP , 

Article, §9A 9 Work Inc luded, Included under this item is 
the furnfsEing and placing of riprap in th© brook channel 
downstream from the northerly end of the discharge conduit 
around the existing spillway. The item includes furnish- 
ing, hauling, placing, shaping and chinking riprap as re- 
quired b©low« It does not include excavation for riprap 
which shall be paid for under Item %* 

Arti_ i cie i ^9&,» Materials. Stone for riprap shall b© sound, 
of approved qual i ty~and~"angul ar in shape* Rounded stones 
or boulders or relatively thin slabs will not be acceptable. 
At least 1S% of the volume shall consist of stones that 
individually weigh at least 1,500 lbs. The remainder of 
the stones shall be so graded that when placed with th© 
larger stones, the entire mass will be compact. 

Articl e 8§Q_. Constru ction Methods* The bed or subgrade 
upon which riprap is to be placed shall be carefully graded 
to the lines and grades required by -the Engineer, jTh.e depth 
of riprap shall ve 2a", No riprap shall be placed until 
the subgrade has been properly excavated and graded. 

All stones shall be carefully placed on the prepared bed* 
Larger stones shall be placed as closely together as possible 
throughout the surface and spaces between these stones 
shall be filled with the smaller stones in such a manner 
that the entire surface will become a compact mass of stone. 
It will not be required that the surface shall be especially 
smooth or even. It will be required, however, that the 
average thickness of the stone work shall be as required on 
the plans. 

Article 8 QD« Measur ement... The quantity upon which payment 
shall be based shall be determined by measurements taken in 
the field by the Engineer. The measurements shall be taken 
in planes parallel with the surface of the riprap. No 
quantity will be included for riprap placed in areas not re- 
quired by the Engineer. Maximum depth for which payment 
will be made shall be 2l+ M . 

Art icle 8gB. Payment . The contractor will be paid for 
each cubic yard of riprap furnished and placed as directed 
by the Engineer at the unit price stipulated in his proposal, 
which payment shall Include the furnishing, hauling, placing 
and chinking of riprap or any other work required for or In- 
cidental to providing a riprap surface satisfactory for the 
discharge of the conduit* 






J2SMJI* 
" PXLLIHG, GRAD ING , .LOAMING & SEEDIHQ. 

ArtiqleJg^A* Wprk Included*. Included under this item 
I^TThe f urn i shTng ' ~oF~all™Tab or » tools, material and 
equipment required to fill the areas on the embankment 
slopes abutting the concrete walls at the existing spill- 
way when their height is altered with earthen material, 
grading and learning and seeding these areas. It shall 
include furnishing and placing all fill whether obtained 
as spoils from the work or borrowed from outside the site, 
as well as loam, seed, lime and fertilizer required* 

A rt! el® .. 9(DB.« Materials. Pill shall be ordinary earth 
with stones exceeding^ 11 " in their longest dimension r$- 
moY®d, It may be either spoils frcm othex* work, if sat- 
isfactory to the Engineer or ordinary borrow. 

Loam, g sedj IIh© and fertilizer shall comply with the 
requirement b of Article 83M, Para. 1. 

Article 9^Gjs. Meth o ds of Const ruction. After the spillway 
aHd^brTdg© wall's "have cured sufficiently, in the opinion 
of the Engineer, the areas surrounding them ghall be filled 
to lines and grades and within the areas designated by the 
Engineer. The fill shall b© fine graded approximately s ix 
(6) inches below the finished grades to provide for loam. 

The fill shall be placed in six(6) inch layers and each 
layer shall be thoroughly compacted with pneumatic or ap- 
proved mechanical tampers. 

After the fill has been graded and compacted, loam shall be 
spread over the entire area ^lx (6) inches deep. The grading, 
rolling, fertilising and seeding of the loam shall be carried 
out in accordance with the requirements of Article 83Mj, Par. 2. 

Article 9% 3D« Measurement . Quantity upon which payment shall 
be based shall be determined from field measurements taken 
by the Engineer. Measurements shall be taken in planes 
parallel to the finish surfaces. Measurement shall include 
only the areas in which filling, learning and seeding have been 
required by the Engineer. The areas at the top of the em- 
bankment shall not be included under this item. They shall 
be filled with material removed from trenches and this work 
shall be Included under trench excavation. 

Article 9 t)E. Payment . The contractor shall be paid for work 
performed under this item at the unit price specified in his 
proposal for each square yard of filling, loaming, seeding, 
liming and fertilizing in the areas abutting the existing spill- 
way walls, which payment shall include furnishing all labor, 
tools, materials and equipment required for or incidental to 
the work* 



-59- 



FIHAL CLEANUP. 



Article., ft. At the conclusion of all work the contractor 
*sETlwo¥e the temporary fences and signa required 
under Article 80 aboire* He shall remove and dispose of 
all surplus materials resulting from his operations in- 
cluding" ©arth, trees , stumps, roots or other debris in 
a manner satisfactory to the Engineer. The entire area 
over which h© has worked shall be carefully raked and 
cleaned so as to leave the entire area in a manner sat- 
isfactory to the Engineer. 
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vCT: Locs.1 - Public Works 



TOWN: Chi eopee - Be mis Pond Oam 
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Crane Operator 

oKnp re s so r Ope rat o r 

Carpenter 
Common Laborer 
Iron Worker 
Cement Finisher 
Bulldozer Operator 
.rack Driver 
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TIGHE & BOND 

CONSULTING ENGINEERS 

HOIYOKE, MASS, 



1JLJL2LJLAJLZ 

Clause I, This Agreement, made this day oi 



in the year nineteen hundred and fifty , between the 






herein referred to as the "Contractor" * 

Clause 2, Witnessetri, That the parties re this Agreement 
eration of the agreements on the part of the other herein 

and his/their heirs, executors, iiduJ ri i ■ ..-& -r ■■■■-■. ..nr; ...-■-. .-. ■ -.. 



"ui'T. er 



;.;,iere'. : '': r;.: m,"l 



ana bpee 
there in „ 



Advertisement for Bidders 9 and Proposal are hereby specifically made a 
part of this contract as fully and to the same effect as if the same had 
been set forth at length ..herein. 

C hEuise __3 » la consideration of the foregoing premises the Owner agrees to 
pay and the Contractor agrees to receive as full compensation for every- 
thing furnished and done by the Contractor under this contract; including 
will work required but not shovn on the plans for the Items herein men- 
tioned, and for all lose or damage arising out of the nature of the work 
aforesaid, or from the action of the elements, or from any delay or from 
any unforeseen obstruction or difficulty encountered in the prosecution 
of the work, ana for all risks of every description connected with the 
vork, ana for all expenses incurred by or In consequence of the suspension 
or discontinuance of the work as herein specified, and for well and faith- 
fully completing the vorkp and the whole thereof, as herein provided, such 
price or prices as are aet out in the accompanying proposal, and for 



all work required^ for which there is no item in the proposal^ such 
compensation as is provided for in the aforesaid specifications „ 

IN WITNESS WHEREOF,, the Owner has caused this instrument to be 
signed an.d its corporate seal to be hereto affixed in its behalf <, and 
the Contractor has caused this instrument to be signed in its behalf e 

For the Owner, 



Witness s 



By the 



the Contractor, 



By the 



Courtney Company Dam 



1933 Chicopee 

Located on Chicopee River. 



City/Town 



Chicopee 



Dam 



Courtney Company Dam 



Name 



Dana S Courtney Company 



Name 



Courtney, Dana S 



Water 



Chicopee River 



s: 



iSp AY> AMlt ; |SJ> I 1933 

COURTNEY DAM 

IS AFFECTED 
BYNMIDGE 

Trial of Equity Suit Against City 
of Chicopee Begun Before 
Judge'Diilon - ■ 



,John F. Vaughn, engineer, of Bos- 
ton,: was ,on the witness stand aH 
morning 1 during- the hearing 1 before 
Judge David F, Dillon in . .the jury- 
waived sitting" of superior court of the. j 
case of' the Dana S. . Courtney com- , 
pahy against the -city of Chicopee.] 
The; suit.'is in -equity and involves j 
damage claims made: by the plaintiff 
against the defendant for; building . a 
concrete bridge over the Chicopee 
river: at ,a point injurious, to the dam 
of the plaintiff. The/bridge was built 
during. Mayor , Gloutier's administra- 
tion in 1931. Part 'of it. is, alleged to 
be!;ort;land of the :piaintiff,' while 'piers 
cut into sections of , the dam. - 

Nathan P. Avery* is conducting the 
case. 'for; the 'plaintiffs and City So- 
licitor Stanley., F. Jorczak and' Atty 
Joseph A. Nowakvare representing 
the city. The hearing is' likely, to ■■ last 
for several days, ,.: ■ • \", .. 



April 26, 1SS2 



JD&nft S, Courtney Go. , 
84 Chicopee Street, 
Chicopee, Mass. 

Gent 1 eaen: 

In eccorfi&nee with the provisions of Section 
45 of Chapter £53 of the General Lews as amended "by 
Chepter BS4 of the Acts of 1923 sad es further emended 
"by Chapter 178 of the Acts of 19 £4 relative to the in- 
spection, condition end safety of the atms of Kempden 
County, you ere. notified the t your dam, located on the 
Chicopee River in the City of Chicopee., hss been in- 
spected hy our engineer end your attention is called to 
the following condition noted and recommendation made 
hy him j 

"Portions of the deck plenking of this 
structure ere not in very good condition end 
require some repairs. 1 ' 

liov/, therefore, in accordance isith Section 46 
of seid Chapter £53, it is ordered thst the ehove recom- 
mendation be complied with in £ reasons "ble length of tine. 

Any further informs felon concerning this matter 
•which you mey desire 'will he furnished hy this office upon 
request. 

Tours very truly, 

COWfY COMiriSSIOIllS 

By 



Chairmen.. 



THE DANA S. COURTNEY CO. 

MANUFACTURERS OF 

BOBBINS AND SPOOLS 

CHICOPEE, MASS. 

May 18, 1933 

County Commissioners, 
Hampden Go,, 
Court House, 
Springfield, Mass. 

Gentlemen: Att. Thomas J. Costello, Chairman 

This will acknowledge your letter of April 26th, re- 

commending certain repairs to be made to the deck planking of 

our dam. Since this letter was received the water has been so 

high that we have not been able to do anything to the dam, but 

will make necessary repairs as soon as we have a little lower 

water. 

Very truly yours, 

THE DAK A S./T5<>URTNEY CO. 

BY_ 
P*R S. T. Packard," Gen. Mgr. 




Ali agreements ate contingent on fires, strikes, accidents and other delays beyond out control. Quotations subject to change without notice. 



Itesmarais Dam 



1^26 Chicopee 

Located on Hearthstone Quarry Brook. 



City/Town 



Chicopee 



Dam 



Desmarais Dam 



Name 



Desmarais. F X 



Water 



Hearthstone Quarry Brook 



<7W M*f**fi* t # 
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'Tit W, t^iJruAy ^&£i 



Mar cli 10, 19S6 



.Mr, P. Z. Destaaraie, 
tor thing to & Street, 
lldenville, Mass. 

Sear air: 

. In aoooraanee 'with the pr oris ions of Sect-los 
45 of Chapter £58 of the General Xaws as amoii&©& "by 
Chapter S34 of the ..Acta of 1923 ana as further amended 
by Chapter 17.8 of the Aots of 1924 relative to the la- 
, spsotion, condition and safety of the class of wsjsp&es 
County t you are notified that your i^e pond dam, 
lo crated on a small tributary to the C&ieosee River 
se~ealled la that part of the City ef CMoope* - kEtemn 
as •AldenY3|£e > ha© been inspected by ota- . engineer and 
your atte&tien is called to the following re aoisasnds.- 
titms, made by hisi; 

"for greater safety against flood 
water topping tfce 'embaatoent, --it is rocoia- 
laeoded that a -surface epillwey or overflow 
" be profited." '"."■' 



, .. therefore.,; ia accord arise with -Section 4-S 
&£ ssid Chapter 80S, it -is ordered that the ab^ve .recess- 
jaes&atiens .be complied Willi in a'reas'oasbie time.. 

Yours very truly ^ 

, '■'. ". : ; ■;. ' ';.' : OQVSTI COMMISSI GlfSBS 

. !| V ■ ■ - By 



Shainaaa, 



April £6, 193s 



3,:;r. F. 1. Besm&r^ts, ,,■■ 
Worthiiigtoja Street, 
l.l&enville, !;sse. 

Besr Sir: 

In accordance with the provisions of Section 
4 5 of Ch&pter £53 of the General lews 8s emende-3 by 
Chapter ZZ4 of the Acts of 19S3 end. ss farther emended 
by Chepter 178 of the. Acte of 19 £4 relative to the in- 
spection, condition end s&fety of the dams of Hampden 
Couz-ty, you are notified thst your asm, located on 
Heerthstone Qu.sr.ry Brook in the City of Chieopee, has 
been -inspected by our engineer end your attention is 
called to the following conditions noted and recom- 
mendations mede by him; 

"The overflow on this dsm is s 10 inch 
aismeter pipe laid Sown the slope of the 
embankment from e concrete bulfeheed ajb the 
upper end. The eerth hss washed ewey'from 
this pipe, le&ving- it exposed for creetieslly 
its entire length. This we shout should be 
repaired by filling with et-rth around the 
pipe. It would el so be advisable to add to 
the safety of the dsm by providing s surfs ee 
overflow in the form of s swale in the natural 
eerth beyond one end of the dem. Jhis letter 
could be eesily done." 

low, therefore, in eeeord&nee with Section 4 6 
of s£id Chapter E5S, it is ordered that the above recom- . 
mend? t ion be complied with, in s reasonable length of time, 

Any further infors&tion concerning this matter 
which you rosy- desire will be furnished by this office upon 
request. 

Yours very truly 

COt!T?TY COIKISSlOElfiS 

By_ _ 

~ ' Chairmen. 



Fair view Sportsm ens Fish & Game Association Dam 




1.942 Chicopee 

Located on Willimansett Brook in Fairview. See also : County Highways: (Chicopee) "Fairview Fish 
&. Game Club Inc Dam on Willimansett Brook" - cli iiui/ii & ch 11.037. 



City/Town 



Chicopee 



City/Town 



Fairview 



Dam 



Fairview Sportsm ens Fish & Game Association Dam 



Name 



Fairview Sportsm ens Fish & Game Association Inc 



Name 



Fairview Sportsm ens Fish & Game Club 



Water 



Willimansett Brook 



Fairview Sportsmen's Fish & Game Ass'n Inc. 

Member of 
Council of Sportsmens' Clubs of Hampden County 




L.IST OF OFFICERS 
ERWIN B1SCHOFF, PRES. JAMES E, ALLEN. SECRETARY 



JOHN MAZIARZ. VICE-PRES. 
CHARLES NILSON. TREAS. 



6 CHERHVVALE St. 

Fairview, Mass. 



Mm 

*3 








St ■ 





6/ ^<P, /^^ 




(P 4 - 1 ^^-^w^^ 



^^Qjl^^^Cf 2^ S^A^Z^W. li/^cl^i^^u 



(J 



^ 4^- <m^ 




/I 



\_/ 



October 6, 19^2 



James K. Allen* See, 
£ Gharry vale St* 
Fairview, Mass, 

Dear Sir: 

In answer ts your letter of Sept, 28th last we wish 
te state that the requirements of the' county in regard, to 
ysur &aia» are to sia&e such repairs on the tumor ete overflow 
and overflow channel , as will give to the structure its 
original stability. 

As you raust have observed, the exposed concrete 
surfaces, especially of the overflow channel, show consi- 
der a hie spa 1 ling and disintegration-, This disintegration 

he© gone to a depth of several inches in the channel walls, 
and has exposed ssoae of the steel reinforcing "bars. 

Because of this disintegration -within such a short 

time after the structure was eompleteu,. we suggest that, 
before isaMng the necessary repairs, you take the matter 
up ^ith" yam? engineer who designed the structure, . 

Yours Trery truly, 
GOmiTY CGMflSSiaiERS 

Thos. J. Cos telle chairmen 

■» n .-m «i^ 'jiinmii .pi m i^-Mi^— n« i n 1 i - i n' i ii ni.l i .i i w i m il . 1 11 n »N m w w i^m 

.Charles W. _ Bra y/ ^ ii ni iiii - 



Edward . J. i Staple ton i 



September g, 1942 

Faipviw Sportsmen* s Fish & Gatae Assoc. 

Williissnsett, Mass, 

Gentlemen; 

In accordant with the provisions of chflnt^ j>w 
£«otlon 45 •*«*»* the 6ea J a l iSS^fSoJSjJS* 

of the a&B* of Hampden County, $m are klpebv iiDtf^Kf y 
that your dam on WUUmeiwtt bmo* J! QhicoLe £J £«* 
inserted by our linear and your ' «S«2uS II Snll 
to th^followi^ conditio nofed «nd SltSUS.aS^ to 

"She eonsrete overflow structure which estsMa 
some erosion and disintegration in the light 

JSi??,^?* til@ 5 W ?°*' be »otifiM to repair this 
overflow in a substantial manner before the 2d 
of the present year." 

iny farther information eonoerainfi this ns«tAi> 

Yours very truly, 

OOSH3JY C0MI13SI0H1BS 
BY 



Chairman 



October 3, 1945 

Fairyiew Sportsmen Pish. & Game Club 

WilliHisnseti , Mass. 

Gentlemen: 

In accordance with the provisions of Chaster S53 ' 
Section 45 et sec*, of the General laws, Tercentenary Edition 
relative to the inspection, dondition and safety of the dams* 
of Hampden County, you are hereby- advised that your dam 
located on. UllHaansett 3roo3c in Chleopee has %een inspected - 
&y our engineer and your attention is called to the following 
conditions noted and recommendations trade by him; 

""She erosion of the natural ground at the 
downstream end of the concrete spillway of 
this structure, cisused by the discharging 
vjater should "be repaired, " ' 



you m 



Any further information concerning this natter which 
y desire will be furnished by this office upon revest. 



Your s verge truly » , ■■ 
C0UB5FY 0OBHI33XOTS8S 

By - - 



"unairman 



ifnMpWHWH) 



TIGME & BOND 



$®t$X % %9% 



MMt $&* Jkusgt 

■ 2bi» letter will confirm ouy ooitfrersaliloii .«f 

last Friday afternoon p&rfcaifclsig to the jmsw dam being 
©onstrtieted fey the Steinr&nr Fish 4 tea Assoelitiais on 

' 3a» proposed d&m is being cdii3tjmet©4 on a 
wb!Z£ inXftt to the aiala pond, fha pond t# fee fonsed 
by th« da© will be fed by springs and « soisll feaiaags 
sroa <M>nai9tlag of a few acres* She da% n&«fi tospleted, 
will be approsetattely 7 to 8 .feet £& height, and tho 
p©«d ftoxM tsgr @» dam will contain Xms thea one million 
gall&ng df %rat#x>* laoraer to com© tmdiw* goimty central, 
ttM das autiftt fall within oae of tJie following tMre>© 

■1# Xt mst- fea IB :feat in feji&gfe* -W WLg&x* 

3» It wm%. tare* m tafeag© avea of l:nqaam 
ail# ©i? -tior$* 

toefc.-jjKnar p^posei eoastruqta,on do«s not com© 
■ar&tliift any of t^® abo^e -tlit'ii© categories * yotir d&w will 

*iet «m m&m tosarfey gcmt^i*. 

It wmld ba advisable* ho-ywerv is o?ddr to 
pi^oteet the proposed d«&, to eonatrttet a iyoughi typa 
Spillway in addition to the pipe spillway &ow -imaer- 
eosstfuotdUnu Shis trough type spillway could be leeatect- 
on natural soil at the no^th^aste^ly ©nd of ths new 
wnstruation. This spillway i* not j-squitfed* hotrevev, 
1 think it wttld be advisable to include it slne# tt» 
<*osfc mhOA be negligible if installed during the present 
eonatmotion psogrtifi* 

fairy titdLy ■■ jwapjB» 
3%r . .. . 






Hovejafcey S& t 1952 



fainriew Wish. & Qasie Association, Jug* 

falrrley, M&ssasiEBSsttB 

SeatleseHi 

la aecosdaftcs vith i&he provisions ef Chapter £53, Seestiea k$ et *eq. 

of the tsaersi, l»aws^; fesresRtsmsi'y Iditiow,. fslafcire to ih« iassreetisa, «j#a- 
ditlon end safety; of -the disss of Ssspdm Gsmty, y<m are hereiy .advised 
ifafet yoai? das' iaeaSed' tmk Willtsaaseti lyeok ta Ttdrrlev has. fceea *• eesaatly 
iasp«oted "by oar Srigisteeir,. and year stteatieft is called to th© followlHg 
eosditioss' iioied BM.Teaftiass«BdatIosg aade Isy Mat 

*fh@. csonerst® spillway at the eld saiB date has "become tsdly dlsia- 

tegrstei ad. the upats-esa' wings, Earth fill at the downstream «|£gg 
has Ijaea washed 8»d shsald Use replaced with a good hard pusfifM gravel 
or rip sap. ;tf i&hs daa and paad are not Ijeiag- msed siS are t ; $ fce at>a»- 
doaed:,. the draw off p%@ shotild tie epeasd -wl&o a»d/ar the dsaa «a£ely 
hr3&ched, ,! 

Aay farther iaff orstation eoneer&iag this igattsr vhieh you say desire -will 
ha famished by this office apos reguast. 

Tery truly yaars t 

CQOHfT COMStlSSIOSffiS 

By, 



Ghairs&s 



^bJ^w^-A^ G— A- 



•=f._ 






Czaporanski Dam 



194 8 Chicopee 
Proposal for a small dam. 



City/Town 



Chicopee 



Dam 



Czaporanski Dam 



Name 



Czaporanski , Prank M 
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aopj 1 / ■ of '■ 'thi.^ -lie iter- 
mailed teJJtelrBond on 
Wpv.29,: """ 
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Sov ember 2$, l$$8 



K. ■$, .. S^toia^.vltietrlat Klg&sfsgr Engineer, 
% boater Street, * ■-■-■■■■* 

Bear- Hr. Daltoi*: 

fhls will acknowledge recei.pt of 
.:yei*r letter ,<£atS& HoYesiber Z$, l$^$ ana letter fre* 
$*mm : «* G$apoae&»s$i, milim&nsett, wMoii you ©nelase&. 
We are refei^ing tfe# l&tter to talip S. Bona, Goapty 
E?m>$$$m &sgtf}£«s% asking Kr. Bsm& to .get la toaoh 
;*4tfe WVOMpos^sM. ; ' .- 

Very timly yotaars, 

■;",■ mmm mmw^mmm 



GH$/*S 





/ /kfaffitm0n/ f /0L 



DISTRICT #3 - 40 Poster Street 
Worcester, Mass. 




November 23, 1948, 



Permi ts 



Charles W. Bray, : Chairman 
Hampden County Commissioners 
Springfield, Mass. 

Dear Sir; 

Enclosed herewith you will find communication received 

in this office today from Prank H. Csaporanski, Willimansett, Mass.. 

concerning the construction of a small pond on his property in the 

vicinity of Chicopee, Mass. 

Yours very truly, 



MJD/OC 
Encl. 



M. J. Dal ton, 

District Highway Engineer, 



JAMES L. TIGHE 

PHIUP E. BONO 

TELEPHONE 

HOLYOKE 5S25 



TIGHE 8* BOND 
CONSULTING ENGINEERS 

169 HIGH STREET 
HOLYOKE, MASSACHUSETTS 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL 
WATER POWER 
DAMS 



December 7, 194b 



The Hon. The no 

Hampden County Court House 

Springfield, Massachusetts 

Charles W. Bray, Chairman 



d of County Commissioners 



Gentlemen: 

^ranH K. Ozaporanslci , 32 Wilmont Street 
•Villimansett, Massachusetts, who revested in- 
formation relative to building a small- aa? 
"been visited. 



has 



The proposed dam will be less than 1G ^ 
■*»et hx&h will store only about 4,000 gallons oi 
lalerS'lB on a small stream *lth little drainage 
are© Mr. Czaporansfci was advisea uha u the aaru 
does'not come under county Jurisdiction.^ Advice 
was given hin 



im relative to the building of the 



lam 



Very truly yours,, 
TIGHE & 



iTv^Jt^^-* 




Messer Dam 




O Chicopee 
See. Also: Dam Report Section - Chicopee. See Also: Messer Dam aka Lemieux Dam. 



City/Town 



Chicopee 



Name 



Messer. H T 



Water 



Messer Dam 



CHICOPEE 
D05013 



MESSERDAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



Hampden Bleachery Company Dam 



1933 Chicopee. 

Located on small tributary of the Chicopee River. 



City/Town 



Chicopee 



Dam 



Hampden. Bleachety Company Dam 



Name 



Hampden. Bleachety Company 



Water 



Chicopee River 



MANUFACTURING BLEACHERS AND CONVERTERS OF COTTON GOODS 



1 



L/ 

--"Z/-~z. 



HAMP 

*■-**" E.J.O'NEIL 






CHICOPEE FALLS 




ACHERY 

*^ PRESIDENT ^"4 



■i'^Si^M^M 



i&?*&mt 



Massachusetts 



"IStABtlSBEi) IMS 
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SHEETS, SHEETING, PILLOW CASES, FLANNELETTE, TOWELS, SPREADS, BLANKETS, DUCK and SCRIM 



April £6, 1933 



Hampden Bl.es chary Co., 
103 Sheridan Street, 
Chicopee Fells, ¥.&&?. 

Gentlemen: 

In eccordruoe with the oroviBions of Section 

45 of Chapter £53 of the General Lews ss trended dv 
Chapter 534 of the /ets of 19£B &a d Ks further emended 
by Chapter 178 of the Acta of 19£4 relative to the in- 
spection, coeditiofi end safety of the dsms of *tempden 
County you. ere notified thet yonr dm, located m a 
smell triteutery of the Chicopee Elver in the City of 
Chicopee, hse been inspected by our engineer »nd' yonr 
attention i B celled to the following condition noted 
end reeoromeade felon msde by him; 

The dam is in fsir condition except the 
esst end of the concrete feeing well, ^hich 
shows some erosion. This pert of the «*11 
should he repaired end the erosion cheeked." 

low, therefore, ia eecordf-nce with Section 46 
of SEia Chepter ^55, it ia ordered thet the sbove recom- 
mends t ion he complied with in e reasons ole length' of time. 

* R y farther information concerning 'this matter 

which you may desire will be famished by this office upon 
request, " 

Yours very truly 
COIHiri CO¥MISSIOKERS 



is 



?_ 



"^HaTrmeH, 



MANUFACTURING BLEACHERS AND CONVERTERS OF COTTON GOODS 




CH1C0PEE FALLS 



EACHERY 

m~**~~. PRESIDENT ^^ 



Massachusetts 



September 15, 1941 



Hampden County Commissioners 
Springfield, Mass. 

Gentlemen: 

In accordance with your letter 
of August S7, we have repaired the concrete 
retaining wall running upstream from the east 
end of the structure. 



Very truly yours s 

HAKPDEN BLEACHERT 

' i /f if , 



EJO:B 



)€> X ;X- 



u. 






Copy of this letter sent to County 
Engineer Jaiaes L. Tighe* 



SHEETS, SHEETING, PILLOW CASES, FLANNELETTE, TOWELS, SPREADS, BLANKETS, DUCK and SCRIM 



Hampden Biea ehery Co* August 2f f 194-1 

22 Broadway 

Chioopee Falls 9 Mess* 

Gentlemen: 

In accordance with the provisions of Chapter 
253 Section 45 et seq« of the General Laws, Tercentenary 
Mitian, relative to the inspection,, condition and 
safety of the dams of Haiapi en County, you. ere here "by 
notifies, that jour dans on a small tributary of 
Ghioopee River in Ghioope© Fells has been inspected 'by 
oar liigisetir ana your attention is celled to the 
following conditions listed bM reooi-iraen&ationa iiade 
by hliH. 

"This dam is in fair condition "but there 
is need, of repairs on the concrete 
retaining wall running upstream from the 
east end of -the structure •" 

Any farther information concerning this matter which 
you. jaajr desire will be furnished by this office upon request. 

latins Tery truly 9 

GOUlfY GOHMI3OI0IEHS 






September 2 9 1942 



Hampden Bleaefaery Company 

22 Broadway 

c7hieopee PgUp, Mass, 

Gentlemen: 

In accordance with the provisions of Chapter £53, 
Section 45 et seq.. of the General Laws, Tercentenary 
Sdition, relstiYe to the inspect Ion, condition and safety 
of the asms of Hemp den County, you are hereby notified 
that your dam on a small tributary of Gaicopee River in 
Shi cop ee Falls hss been inspected by our engineer and 
your attention is called to the following conditions 
noted and recommendations made oy hia; 

"fhe pond formed by this dam has fee en drawn down 
to a level of some 4 feet below the o¥erflow» 
Before this pond is allowed to re-fill t th© 
concrete overflow channel and the concrete 
facing wall of the dam should b& repaired. 11 

Any further information concerning this matter 
which you. may desire will fee furnished by this office upon 
request . 

Yours very truly* 

COUlfY GOMMISSIOHEHS 

By 

Chairman 



Hampden Brewery Dam flta Mount Tom Corporation Dam 



1.926 Chicopee. 

Located on WiLUmansett Brook. 



Dam 



Mount Tom Corporation Dam 



Name 



Mount Tom Corporation 



Name 



Hampden- Harvard Breweries Inc 



Name 



Hampden. Brewery Dam 



Water 



Williniansett Brook 






williaaiieett. 1 



Gentlemen? 



a , 



In a-aeordaiios with the prowls loiie of Seo^ 
45 of Chapter 8-53 of tfce General L-aws as amended fey 
Chapter 334 of the Acts of 19SS sad a,s fttrther aiseiiussw, 
'by Chapter 178 of the Aets of X9£4 relative to tfe© In™ 
apeotiaai,, eondltioa end safety of tiie dams of Hampden 
Conritjj yo'ii are notified that your dam, Io©at©& on 
Willimaasett Brooi eo-o&OM is tliat part of tii© Oity 
of Cli loop®© known as Willimaaasett* has Men Inspected 
1)3' our siiginaer and your attention is sailed to tits 
following recoEimeiidstlons mai-e "by liia; 

5, flie clais is is good condition f and 
tite- pond forced thereby covers about three 
acres , On tlis top of the spillway soma defcris 
is oollectecl. . wtileli sliouM 1m resioTed*,'* 



Tours ¥ery triply,, 
OOUfffY OOMMISSIOISHS 



OIisi^taisiB 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL 
STRUCTURAL ENGINEERING 
ELECTRICAL ENGINEERING 



TIGHE a BOND, Inc. 
CONSULTING ENGINEERS 

BOWERS AND PEQUDT STREETS 

HOLYDKE, MASSACHUSETTS 
TEL. JEFFERSON 3-3991 

Gedrbe H. McDonnell 
Philip W. Sheridan 



The Hon. the Board of County Commissioners 
Hampden County Court House 
Sim Street 
Springfield, Mass. 

Gentlemen: 



DAMS A POWER INSTALLATIONS 
HIGHWAYS £ BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



CD- Chi cope e 
Sept. 16, 1957 



In accordance with a complaint by Mr. Tremblay of H. Tremblay Co., 
Inc., of Willimansett, I investigated conditions at Willimansett 
Brook in the vicinity of the Tremblay establishment and found that 
the brook has been silted and filled considerably above 
tion of the old brook bed. Consequently, the brook flow 
of any quantity of- rain tends to overflow its banks and 
onto adjacent property. A major rainstorm could result 
flowing i*raters passing thru the property of Tremblay Co. 



the eleva- 
at time 
to flood 
in over- 
and doing 



damage to buildings and their inventory of barrels as well as their 
equipment . 

It is my understanding that a project for the cleaning of this 
brook is to get under way in the near future. This project appar- 
ently will be sponsored by the Commonwealth of Massachusetts under 
a special act passed in relation to the condition in this brook. 



An examination of the dams and structures along the brook indicates 
there is nothing in connection with these dams whereby the County 
Commissioners would enter into a solution of the problem since all 
dams are structurally and hydraulically sound. The problem 
involved is one of erosion upstream and the depositing of sands 
and silts in the brook along the Willimansett area. 

The undersigned thought that if gates in the pond at the Hampden 
Brewery could be opened a large amount of the silt in that pond 
would be washed downstream aid there would be a possibility that 
the cleaning action by the natural flow of the brook wcu Id work 
upstream and tend to lower the grade of the brook bed as now 
existing, I discussed this matter with officials of the City of 
Chicopee, since my last inspection of the brook indicated that 
brook waters were overflowing into the roadway during time of 
heavy rainstorms. It is ray understanding that the City of Chicopee 
has also given consideration to the possibility of lowering the 
filled- in brook bed by opening the gates at the brewery dam. 
However, the Brewery apparently needs the pond for the purpose of 
their operation and the problems that would result in opening 
these gates and then closing them might be such as to definitely 
adversely affect the production at the Brewery. 



CD-Chicopee Sept. 16, 1957 



In summary, I do not see where the County would have any juris- 
diction over the conditions in the brook as now existing. The 
Commonwealth of Massachusetts is apparently going to undertake 
the cleaning of this brook and the City of Chicopee has a vital 
interest in the clearing and cleaning of the "brook since as the 
brook now exists, the water from a normal rainstorm overflows 
the brook onto adjacent street surfaces. Consequently, the City 
is anxious to have the condition at the brook rectified. 

I explained to Mr. Tremblay that the County has no power to cause 
anything to be done in connection with the cleaning of the brook, 
since the safety of a dam is not involved. Until such time as 
either the State or the City can act to clean and clear the 
brook, I know of no action that can be taken on this matter. 



Very truly yours, 




: Donne I 

County Hydraulic Engineer 
GHM/f 



flfllPDCn - HfiRVflRO ^ 



rewertes , 



3n 



c. 



4S-95 NORTH CHICOPEE STREET 

Wl LLI MAN SETT, MASSACHUSETTS 

Telephone; Springfield, REpublic 7-2637 



October 30, 1959 
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County Commissioners 
County of Hampden 
37 Elm Street, 
Springfield, Mass. 

Gentlemen; 

We wouici be most happy at any time to cooperate with your 
County Hydraulic Engineer in assisting our neighbor, The Tremblay Co., 
Inc., for temporary flood relief. 

However, i think it will be abundantly evident to your Engineer 
when he visits our property that the height of our dam has no influence on 
the flooding of the Tremblay property. 

At the request of the City Engineer, well over a year ago 
during a period of extremely heavy rainfall, we drained our pond completely 
with no resultant imporvement in the level of the brook at the Tremblay Co. 

We are extremely anxious for our own benefit to solve this 
constant flooding problem and we will be happy to discuss this with your 
Hydraulic Engineer any time at his convenience „ 

Sincerely, 

HAMPDEN-HARVARD BREWERIES, INC. 




HMB/f 



Harold M. Broderick 
Executive Vice President 




%&Mded /QUO 



Harvard 



BEER 



Hal yoke Ice Company Dam 




it) 2 H Chicopee 

Located on Willimansett Brook. See also: County Highways - "Hoi yoke Ice Company Dam" - CI115CH5- 
ch 150:1:1 & chi5033-dii5(J4a. 



City/Town 



Chicopee 



Dam 



Holyoke Ice Company Dam 



Name 



Holyoke Ice Company 



Water 



Willimansett Brook 



C 



James L. Tlghe 
189 High Street 
Holyoke, Mass, 



December 21, 1928. 



The Hon. Board of County Commissioners 

of Hampden County 
Springfield, Mass. 

George 5, Cook, Chairman 



Dear Sir:- 

I recommend for your acceptance the two 
Earthen dams built in the City of Chicopee and which 
are now in service, namely, the JHoJ.yjoke^.I^e_.C^ t ._jd^im_,, 
across the W4j 1 limansett---br.Qok^of which the plans and 
specifications were approved in 1923 and the City 
of Chicopee Municipal Water Works storage dam across 
the Cooley brook of which the plans and specifications 
were approved in 1926, 



Respectfully submitted, 
JAMES L. TIGHE 



April £6, 1933 



Holyoke Ice Company, 
85 Prospect Street , 
Holyoifee, less. 

Oe&tleinen: 

.t. r . In eeoordence with, the provisions of Section 

45 of Chapter E53 of the General tauss* as emended by 
Chapter 334 of the Acts of 1923 end as farther emended 
by Chapter 1?8 of the Acts of 13E4 relative to the in- 
spection, condition and .safety of the dsrae of Jlempden 
County, you ere notified thet your d&aa, located on 
tlllimgnsett Bfoolc in the City of Ghicopee has "been 
inspected "by our engineer eoA your attention is called 
to the following conditions noted tnd re commend© t ions 
eiede by him; 

"At the downstream end of the four foot 
diameter drain pice there is considerable 
scour and erosion ceased by the discharging 
weter. rh£-$ pert of the structure should 
be repaired: by depositing stone e round snd > 
beneath the and of fcke drein pipe to prevent 
farther demsge, or a masonry chennel should 
be provided to conduct the wsterawey from 
the toe of the dem« The concrete wells of 
the overflow slso show erosion ?<?hieh should 
be cheeked, 71 

How, therefore, in ©coords nee with Section 46 
of si id Chapter 2&Z , it is ordered thet the above recom- 
menfietion be complied with in a reasonable length of time. 

Any further information concerning this matter 
which you msy desire will be furnished by this office upon 
request. 

Yours very truly, 

cottkiy cmMimimms 
By 



Chairman. 



EDMUND H. FKEIDKICH, President 



W, T. WiLSON, Treasurer and Manager 



HOLYOKE ICE COMPANY 

WHOLESALE AND RETAIL ICE 

HOLYOKE, MASS 



■„,-- '■ t4^i-4^%^%j'' 



J Stevens Arms Company Dam 




1933 Chicopee 

Process water dam located j ust west of Broadway in Chicopee Falls. See also : County Highways 
(Springfield) - "J Stevens Arms & Tool Company Flan Showing Site of Proposed Dam - Sixteen Acres, 
Mass" -choaoKi. 



City/Town 



Chicopee Falls 



City/Town 



Chicopee 



Dam 



Stevens, J, Arms Company Dam 



Dam 



J Stevens Arras Company Dam 



Name 



J Stevens Arras Company 



Streets 



Broadway 



EXPORT OFRCE 

iOO EAST 42 V<? ST. 

NEW YORK 



n 




S6T" V £ AR 



aisjteiw 




MANUFACTURER OF 



SHOTGUNS, RIFLES , PISTOLS 

GmcoEEE £vixs,Mass,IIS.A. 









OWNED AND OPERATED BY 

SAVA6E ARMS CORPORATiON 

UTICAN.Y. 



.7 S^p "t^ i ^fQ P|~: £ 









ounclation of 



"ffU- L 



ter our uaue 



:iie necessary work completed Fxtlun 



jonsing 



^ 



tJ a sJ J. J 






■u s j; 1 »UiViC»-I;ii; 




111 -S ^ 8-ii-a £; f; I" 



LARGEST MANUFACTURERS OF SHOTGUNS IN THE WORLD 



■pril 26, 1935 



J. Stevens Arms Company, 
86 Broedm^y, 
Chicopee Pells, Mess. 

Gentlemen: 

Irr seeor&tnce with the provisions of Section 
45 of Chepter 855 of the Oenerel laws ;■ s tended hy 
Chapter 234 of the Acts of 1923 and as further emended 
hy Chapter 178 of the Acts of 1924 relative to the in- 
spection, condition end safety of the deme of Hempdea 
County, you btq notified the t pur S-m, located on a 
am*'. 11 tributary of the Ghieopee Siver in the City of 
Chicopee hss been inspected hy our englnier tnd your 
attention is e&lled to the following' conditions noted 
end reeomraeMttiocs msde by him; 

"A two foot diameter drain or -waste pipe 
extends through the foundation of the dam, 
The piers which supported the downstream end 
of this pipe here fallen down so thet the pipe 
is now esntilevered out from the emfca-xikment. 
These piers should he replaced bo that the 
pipe will he properly supported," 

Isoiv, therefore, In accordance with Section 46 
of said Ghepter E&S, it is ordered thet the a dot© recom- 
mendation be complied with in 8 ressonshle length of time. 

Any further information concerning this matter 
which you mey desir© will be furnished by this of flee upon 
request. 

Yours very truly, 

COBim COMKISSIOBESS 

By 



«?. 



Ctis'xrmBn. 



.eni,er written 
in Mr. lights office, 



Ho vests er 6, 1935 



J, Stevens Arias Company, 
86 Broadway Street, 
Chieopea Falls; Mass, 

Gentlemen; 

In accordance with the proirisions of Section 
45 of Chapter S53 of the General Laws as anended "by 
Chapter 334 of the Acta of 1923 end as furtner amended 
by Chapter 178 of the Aets of 1984 relative to the in-- 
Boeotian, condition and safety of the clams of hsspdeii 
Cou:.ty s you are notified tuet your dam 5 located on a 
small tributary of the Chicopee Rxyqt in the oi ty of 
Ohioopee has been inspected "by our engineer end your 
attention is called to the following couclitiona noted 
end reeomnendstions mede by him; 



The wooden support or pier at or nerr the downstream 
end of the two foot waste pipe loid h:-: • 'i the 
dam end for a distance of 35 fei ^ ^Ih' - •,, .at.. 



has cJoliBpssa. and should be v-sol' >,'■ 



o"T-: 



sseoi advisolfie to construct a ptrnm,. : .ion : j 
thie point. At present the pipfj ia r' oritn o*-ly 
at one end and holds its position T ,-j _h -n^oilsvei' 



set ion which subjects the pipe t<* 



ry 



< i 



no m 



Any further information oun<n i\ j.,i ^ z matter 

iii of ice nooi: 



which you may desire %viil he furin ■ ,e,j i 1 
request. 



'ours very truly, 



Tnos. j. C ost.ello 

Chalri-ian 



w t* a ir 



Ms^^^Jh^onsimo. 



August 7, 1940 

J. St@T®^ Aras C-o» 
Chieopee Falls t Mass.. 
Gent! amen; 

la accordance with, the provisions of Chapter 253, 

Section 45 ©fe ae^. of th© Getaerel X*aws t Tercentenary initios, 
relative to the inspection, ©entitles an& safety of the tans 
if Hampden County, yea ara hereby notified that yoar ism ©n 
a tribute ry of Chieopee Eiver is Chteopee has' seen inspected by 
stir engineer and jomr atteation is ©ailed to the fallowing 
conditions noted sn& recsrcsaeMatiena made fey hia; 

"Some repairs are nee&ee. on the hrieile wo-rfe in the 
downstream faea of this stru&ture qwqt the- steel 
waste pipe* where some of the briokft have fallen 
out of plaee," 

Any farther isferaetien esteeming this ratter whieh 
yon may desire will la® fnrai&e& by this affiee upon request* 

Yours very t-raly, 
C0U1HPY. OOMMIS-HIOIESS 

By 



Beoemher 8, 1948 



J,, Steve as Iras Co. 

86 Broadway 

Chicopee Fells, Ma as, 

Gentlemen: 

In accordance with the provisions of Chapter 253, 
Section 45 et seg... of the General Laws, Tercentenary 
Edition, relative to the inspection., condition art safety 
of the dams of Hampden County, you are hereby advised 
that your Process Weter Dam in Chloopee Trails, Massachusetts, 
has l>een inspected by our Engdnter"'an4 your attention is 
called to the following conditions noted, a nd recommendations 
mede by him: 

n Ia a recent inspection made of the J. Steyens 
Arm® Go, Process Water Darn in Chicop©© Tails* 
Massachusetts, it wss found that the head gate 
well chamber is blocked up with trash and loose 
brickwork which should be removed bo that flood 
waters can reach the overflow pipe." 

Any further information concerning this matter 
vhloh you may desire will "be furnished by this office upon 



request. 



Yours Tory truly, 
G OUST Y C OMMISS I OUKBS 

By Charles W. Bray 



"UMTrmsiT 
William Dwight 



.Thomas ... F. Sullivan 



Th© original was mailed December lk s 19^-S, the day 
it was brought in to the Gomms 1 office by Mr, Dwight 
who forgot to bring it in on Wednesday, Deo* $,194^. 
Gomms here Dec, 14-th to go on a hearing. 



Qetober- 18* 195b 



Stewenn Arms Compaay 
Broa&iaay 
Ghleopee Falls f Mass* 

la aeeer&aiiee with Ida© pj?©irisi©ng of Sljaptef 2 s 53* 
Seetion h$ et seq* of the Seiieral laws t Tercentenary 
MIti©B* relative to the inspection condition end safety 
of tlie ctaas ©f Beapden &nmiy t yom are hereby advised that 
your process vate? «iaa Xcieaiai just west of Broadway to 
Chieopee Falls has; been recently inspected by our itagineer 
and your attention is called to the following eonditioas 
noted and reeosMeMatioa^ iiaci-e by liias 

"The eatfaaee to the ¥©11 chamber of the eve?*. 
flow pip© is plugged with debris* and should 
be cleaned** 

Any further 2nf Croatian concerning this matter uhieh 

jqu may desire will m .furnished fey this of flee upon request. 

?ei?jF truly yours,. 
COUHTT COMMXSS20IHS 



By ■ 

Chairman 



Johnson & Johnson Dam 



1.926 Chicopee 

Lower dam located on the Chicopee River. 



City/Town 



Chicopee 



Dam 



Johnson & Johnson Dam 



Name 



Johnson & Johnson 



Water 



Chicopee River 



y%...£M:£$i^i. i 



...|>#i.X .1^4^^^. 



(kJJ^- "**= '•■>■' "* 



_JUo'. 



l<r x '~l4&J......AilcS,J:~ 



d/I 



•f-l, 



/l>:f.'ky j ^V". f: ''^^T^i-. 



Iter oh 10. 1926 



Johnson & Johnson, 
Ohicopee Falls , Mass „ 

Gentlemen: ' 

In accordance with the -provisions of Section 
45 of Chapter S53 of the General Laws m amended hy 
Chapter 854 of the Acts of 19S3 and o.& further amended 
hy Chapter 178 of the Acta of 1924 relative to the In- 
spection, condition and safety of the Sans of Eampdert 
County, you are notified that your lower dan, located 
on the CMcopee Hirer so-Galled In that part of the Citj 
of Ohioopse known as Ohioope© Falls, has^hcgn Inspeetsd* 
by our engineer and your attention is called, to the 
following recommendation© nisde "by hint- 

"l|s orest is not in very good condi- 
tion -and meeds to he repaired, She stone 
masonry facing needs pointing, and a leak 
through the struct -ore si a point- about oim 
hundred feet from its east end should he re- 
paired*" 

Mom?, therefore „ in accordance with Section 46 
of Bald Chapter SS3 f it is ordered that the ahove r©cosi» 
saendatlona %e ooraplled with in a reasonable time® 

To tirs very truly, 

0GI71ITY COHM1SSI0MBBS 

Chairmen 



■j-v _ , r< , „., F „. a i. ... ,_ f^/ ^ O O ^ 



Johnson <!■ Johnson,. 
Ohio ope© Palls , Mass . 

Gentlemen : 

Inasmuch aa your dams were inepeated quit a 
recently hy our Engineer who found that no ro pairs 
had been made thereof,, your attention is called to 
the not loco ssnt to jov on March 10 „ 1926 of which 
copies arc herewith enclosed* 

In ease you would like further information 
regarding th'~ repairs required than that cai-.te.Ined 
in the notices, should you GOfsamloate or call upon 
ovx ,:-ngljieer s James l- s i'lghe of the firm of Tlghe & 
Bond, 183 High St,', Holyohe 5 Mass as he will he- glad 
to advise jan-. 

lours Tery truly, 

coijett comas aioi^s' 



O/l 
3nas a 



Lamieux Brothers Dam 




lQlth Chicopee 

Located on a small tributary of the Chicopee River . See also : County Highways "Dam for John 
Lemieux near Granby Road" cho^ioti &. ch 05061; "Dam of Luden Leinieux" ch 10 115. 



City/Town 



Chicopee 



Dam 



Lamieujc Brothers Darn 



Name 



Lamieux Brothers 



Water 



Chicopee River 



.Ms ? - 

(J 



If t -- f* "fo 1 ft ^ O O t: 



Laialeus Brothers ■ 
C h i q o pe , line s • 



„ J- n accordance wit); the rrovisioiiii o.f Section 

^.o ox Chapter ^03 of the General lawn as ^v^-d^" hv 
Chapter^334^of the Acta of 19E5 sM a3 fuxthJ^ineMed 
0^' ^ii«pi,er lv8 01 tne iicte of 1^4 relative to the ho- 
speobion, condition an.d safety <rf ih© dom^ o-r !To^-^ ftr , 
oouircy, you^are notified that year dsaa located on a 
s;pai.i tributary to_ the_ Ohioopoe hiver so-called in the 
~xty 01 uniGopee, nas seen InsDOcted by- our ans'i rie^r 
and your attention is called to the following reaoro- 
aendationg made by him; ° 

"It ie recommended that n surface 
spillway or overflow be added to the struc- 
ture in order to increase its factor of 
safety against flood water topping it," 

low,, therefore, in accordance with Section 4-g 
sf said Chapter 253 „. it is ordered that the above recom- 
mendations he ooiapliel with in & reasonable tiaae. 

Yours very truly, 

J™* a**-. TT-T n='*?£" .<"* f\ !■ SrT- s- ■"5T' f\ a "tp j"- "3.- 1- ',--1-?- ---v 

vUdi*i'f wOkivilSSiOhisIta 



Ohtiinassi 



oxaaoy H©aa* 
Chicopee, Maes. 

Gentlemen? 

A notification was seat to you on March 10th last 
relative to the condition of your dam, a copy of which is here- 
to attached. 

Inasmuch a® your dasi was inspected again quit® 
recently by our engineer and that he found that no repair© had 
aa yet been made on the structure, your attention is called to 
S@ati.ons 4? and 48 of Chapter 353 of the General Laws as aamded 
by Sections 3 and 4 of chapter 178 of the Acta of 1824, which 
are a® follows: 

Section 4?. "if after notice in writing to 
the Qm&ex of a reservoir or daa whioh ha® 
been so exasined and adjudged to be unsafe, 
the -said ovmex refuses or neglects to make 
such alterations or repairs as the 
commie sioners order, th&y may, at the ex- 
pense of the county, oa*is@ auch resexvoix 
or dam to to© altered and repaired or any 
part thereof restored or the water drawn off, 
whichever &hey may consider necessary for 
the ssafsty of life, property, roads or 
bridges on the stream below. After such re- 
aoval, no structure shall ba erected except 
in compliance with the three preceding sec- 
tions, and after the water has been drawn 
off, the reeenroir shall not be filled again 
until the orders of the oommiaaioners hair© 
been complied with." 

Section 48. "Tht Commissioners shall make 
such orders a@ they may d^ea just as to the 
payment by the omer, county or other party 
of the costs and expenses incurred by tmm 
under the three preceding sections, and if 
the rd©srroir or dam was adjudged to be un- 
safe, said costs and &xp@nBm may b© ordered 
paid by the owner, with interest* -from the' 
time they wars paid toy the county, I© tic© 
shall be gifen the County Treasurer and the 
oimer or other party of the aaouat du© the 
county, B 

If the order of the oosK&is si oners is not complied with, the o®k- 
ni»sioner« will be forced to proceed in the manner abo^e author- 

3L3SS. 

Yours vBTy truly, 

COUNTY COMMISSIONERS* 

By 



Chairman. 



iGTesffaer 17,X9£S 



Lamieux Brat&ers, 
Grssihy Rgs1„ 
Chioepee, Mass « 

Gentlemen; 

A notification wae sent to you on Maroh 10 th last rela- 
tive to the condition of your dam, a copy of which Is hers to at- 
tached „ 

Xnasiatioh @s your dam was inspected a§aia quits rsaeiitl; 
by our engineer and that he found that no repairs had as yet 
"bees, mad© on the structure, jour attention is called to Stations 
4? axil 48 of Chapter £53 of the General Lamrs as amended hy Sec- 
tions S sad 4 of Chapter 178 of the lots of 1924 , ii'Moli are as 
follows i 

Section 4y» "If after notice in writing to the owner of a 
r©eer¥oir or daia v/Moh has been so examined and adjudged 
to be uus&fe, the said owner refuses or neglects to malt© 
eueh alterations or repairs a8 the oatmiss loners order, 
they rasy, at the expense of the county, oaus© suab. r@serroir 
©r dam to "be altered siid repaired or any part thereof re- 
mcred or the water drawn off 9 whichever they may qqbbH.®t 
necessary far tli© safety of life, property, roads or "bridges 
oil the stream "below. After snots reiso¥al ? no structure 
shall be erected esoept in oomplian.se with the three praeed- 
iug sections, and after the water has h@en drawn off, tli© 
reservoir shall not he filled again until tlie orders of the 
©onitslsa loners luwe "been complied with*" 



O 



leotioa 48 „ !T fli@ Oomaissionc-re shall aalc@ suoh orders &s 
they imy deem just as to th® payment 'oy the own©r, oomity 
or other parly of the costs and expenses incurred by thesis 
under the" three preceding sections ^ and if the reservoir or 
$,&m was adjudged to he unsafe*, said oosts and expenses say 
he ordered paid hy the owner, with interest,, from the time 
they were paid by the county. Ho tie© shall be given the 
County tTrsaaurer sad Hie owner or other party of the amount 
due the oousity." 



November 17, 1926 

Lealetix Brothers 9 - 2 



if tlie order of the ctosiais si oners is not qos» 
plied with, th® ecHfiiaiss loners will fee foroed to proceed 
In the manner above authorised. 

Youre Tery tralj^ 

COtllTY COMMISSIOIEHS 



Oli airman 



C/l 



Langwald Dam aka Langewald Dam 




O Chicopee 

See Also: Dam Report Section - Chicopee. See also: County Highways "Langewald Dam" &. 
"Fairview Dam" - ch 050 66, fihosuoi}, chosc^i, CI1O5.O74, chosoyb &CI1O5O7&. See also: County 
Highways - "Langewald Wading Pool Dam" - ch 0H06&. 



City/Town 



Chicopee 



Dam 



Langwald Dam 



Dam 



Langewald Dam 



CHICOPEE 
D05020 



LANGWALD DAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



Fortier Dam 



1.926 Chicopee 

Located on small tributary to the Chicopee River. 



City/Town 



Chicopee 



Dam 



Poitier Darn 



Name 



Fortier Lawrence 



Water 



Chicopee River 



m:,. 



ii,^<-, .-;. : 



,a.C_ . . ^afM ...^W. . *"./ 






■*=■£! J./" i X- x&v £*? C? a *Si» ft* ^v w 



Ur. Lawrence Fortier, 
13. He lea Ave ,', 
Chi co pea,. Mass* 

Dear Sir; 

In accordance with the provisions of Seotion 

45 of Chapter £5S of the General- laws as amended %j 
Chapter 354 of the Aots of 19S3 and as further amended 
by Chapter 178 of ihs Aots of 19£4 relative to tho In- 
spection, condition and safety of the dams of Hampden 
County , you are notified that jqto* dam, loos ted ©n a 
small tributary to the Ghieopee Elver so-called, in the 
City of Chicopee, hae been inspected by our engineer and 
your attention, is called to the following recommendations 
made by him; 

"l'o increase the factor of safety. 
against flood water topping the embankment, ' 

it is reaosanen&ed that a small ssurfaae overflow 
or swale he provided.* 



Yours YbT}f tmjLy , 
COtTM^f G0HHISSI0ESB3 



Chairman , 



Massachusetts Comui Natural Resources Dam - Toe Dam 




O Chicopee 
Also see: Dam Eeport Section - Chicopee. 



Abutters 



Cooley Brook Fark 



Dam 



Massachusetts Comrn Natural Resources Dam - Toe Dam 



Name 



Massachusetts Coma Natural Resources 



Water 



Cooley Brook 



CHICOPEE 
D05022 



MASSACHUSETTS COMM NATURAL RESOURCES DAM 

TOE DAM 

NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



Massachusetts Coului Natural Resources Dam - Upper Dam 




O Chicopee 
Also see: Dam Report Section - Chicopee. 



Abutters 



Cooley Brook Fark 



City/Town. 



Chicopee 



Dam 



Massachusetts Comrn Natural Resources Dam - Upper Dam 



Name 



Massachusetts Comrn Natural Resources 



Name 



Chicopee Water Department 



Water 



Cooley Brook 



CHICOPEE 
D05023 



MASSACHUSETTS COMM DEPARTMENT OF NATURAL 
RESOURCES - UPPER DAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



Messer Dam flea Lemieux Dam 




1^33 Chicopee 

Located on a tributary of the Chicopee River northerly of Gran by Road in the Sand Hill section. See 
Also: Messer Dam. 



City/Town 



Chicopee 



Dam 



Lemieux Dam 



Dam 



Messer Dam 



Name 



Trevallion, Douglas M 



Name 



Ham HU1 Developers, Inc. 



Name 



Messer, Margaurite C 



Name 



Lemieux, Lucien 



Streets 



Water 



Granby Road 
Chicopee River 



April 26, 192Z 



Mr. I-ueien Xemieux, 

Chicopee, ITsss. 

Deer Sir; 

In accordance «ith the provisions of Section 
45 of Che pier £52 of the Serserel Is«e &s emended "by 
Chapter 334 of the Acts of 1922 and ss further amended 
by Chapter 178 of the lets of 1924 relative to the in- 
spection, condition and ssfety of the desss of Hsapden 
County, yon ere notified th>;-t your d&si, located on a 
sm&ll trifcutgry of the Chicopee River in the City of 
Chieop-ie, h&s "been inspected by our engineer end your 
attention is of lied to the following- conditions noted 
ana reco^mendi tions made "by him; 

"The wood sluice-overflow et the north end 
of the dura should be elapsed of leaves-, debris, 
etc. It is also recommended the t the trees growing 
on the dam "he cut down." 

low, therefore, in eccordence with Section 46 
of s&ld Chapter. £53, it is ordered that the shove recom- 
mendation be complied with in 8 reasonable length of time. 

Any further informs t ion concerning 1 this matter 
which you may desire will "be furnished "by this office ®P®& 
request. 

Yours very truly 

COFPTY COMMISKIOSIES 

By 



CheTroisn, 



This letter written in Mr. TIghe ! s 
off ice. 



November b $ 1335 



Mr. Laeien Lamieux 
G-rsnby So ad 
Chie0p@© 9 Mass. 

Dear Sir: 

In accordance with the provisions of Section 45 of 

Chanter 253 of the General Laws as amended lay Chapter Si$4 ol 
the* Acts of 1923 end as further amended by Chapter 178 ot tne 
Acts o-p 1924 relative to the inspection, condition ana saiety 
of the dams of Hampden County, you are notified that your 4am 
located on a small tributary of the Chioopee River in une city 
of Chieopee has been inspected by our engineer and jour e»ientii>i 
kB called to the following conditions noted and recommendations 
mad© by him: 

There are two washouts on the. downstream slope' of 
the embankment towards the east end of the dam apparently 

caused by surface water from the natural slopes of the 
ground shutting.. , , . , , 

lo put the embankment back in its original conauioi,. 
these washouts should he filled in with gravel or a 
gravelly Eiateriel throughly tamped in place, In order 
that the surface water will not affect the embankment again 
it should he diverted "by a ditch or swale to a point below 
the toe of the embankment. 

How In auBordance with section 46 of said Chapter £53 
it is ordered that the ©hove reconaaendation be complied wl*h on 

or before December 1st, 1935. 

.Any further information concerning this matter which 
you may desire will be furnished by this office upon request 

Yours truly t 

G0I1IIY COMII1SSI0S1SHS 

Thos. J. C os telle- 

-™~— — ' Cniiriaan 



Charles W. Bray. 
Maurice G-. Donahue 



August ?, 1940 



Mr* Luoisn Lemisux 

CJ'hioopoe , Mass. 

Dmr Sir: 

In acoar&anee with the provisions of Chapter 253 „ 
Section 45 ei sect* of the General Laws, Tare eat sasry MitioB, 
relatiTQ to the Inspection* aonciltlon &n& safety of ih© dsis 
®f H&mp&tm County, you sr© hersshy notified that your 4am on 
a tributary of Ohio-op ee Hirer In Chioopee has "been inspected 
"by our wag laser, ana your attention is sailed to the following 
son&itlons noted and reeoramencUiti&ris made by him; 

"1?o make this structure more SE".fe # the south basic 
of the overflow ehannel, from the and of the 

owiorate pert of the channel doisnstresr?!, should he 
raised, et least, a aouple of feet more, for s. 
(listen e© of fifty feet; also, the 6 own stream 
slope strengthened by m&Ming th$ top pert of the 
slope the same as the lower part, that is* 1 oh 

Amy farther IxtferHiatien soriG@ra.liig this setter whieh. 
you say desire will ha furnished hy this offie-e apes request. 

Yours rerf truly 9 

GOTOITY C0MMXS3IQ1EES 



Chairmen 



.amesl.™ TIGHE & BOND 




WATER SUPPLY 
SEWERAGE 


phiupe. bond CONSULTING ENGINEERS 




SEWAGE DISPOSAL 


TELEPHONE 18 9 HIGH STREET 




WATER POWER 


HOLYOKE 5525 HOLYOKE, MASSACHUSETTS 




DAMS 


August 23 , 1949 






The Hon. The Board of County Commissioner 


s 




Hampden County Court House 







Springfield, Massachusetts 
Thomas 'F. Sullivan, Chairman 
Gentlemen: 

The dams in tlie Chicopee and ludlow area have teen 
inspected for any possible damage caused "by the heavy- 
fall of rain on the night and morning of Aug. 12 and 13, 
1949, 

The inspection made at the H. T,_Messer %ffi lo- 
cated on a small tributary of the'tThTodpee Kiver at 
a point a short distance upstream from the Davitt 
Memorial Bridge at Chicopee Center, revealed that the 
downstream end of the stone masonry spillway channel 
had oeen washed out, This damage should tie repaired 
immediately to prevent further destruction of the 
spillway channel, 

All other dams inspected were found to "be in a 
satisfactory condition. 

Very truly yours, 




>^ / : , l.^A^^c£^. 



September 21, 19*1-9 



H. T. lesser 

1I>S Windsor Street 

West Springfield, Mass. 

Dear Sirs 

In accordance with the provisions of Chapter 255 > 
Section ^5 ©£ s®q. of the General Laws, Tercentenary 
Edition, relative to the inspection, condition and 
safety of the dams of Hampden County, you are hereby 
advised that the daa belonging to yon and located off 
Mill Road in the southwest portion of Haupden has been 
inspected by our Engineer and your attention is called 
to the following conditions noted and recommendations 
made by him. 

"The inspection sa&e at the H . JF*_ Jlessgr^as.. 
located on a small tributary" of "the Ghieopee 
Ri3jrex._at a point a short distance up'etFeala 
fros the Davitt Memorial Bridge at Chi cope e 
Center, repealed that the downstream end of 
the stone masonry spillway channel had been 
washed out. This damage should be repaired 
immediately to prevent further destruction 
of the spillway channel, " 

lours very truly, 

COOHTY COMMISSIONERS 

By_ 



Thomas ; 




Sullivan 


Charles 


W s 


Chair man 
Bray 


William 


P. 


Staplet©n 



October 18 f 1950 



Mr* H, T.'Messe? 

100 Srasfey lead 
Ghleop©e f llass*- 

Dear Bin , 

In aceordanee with the provisions of Chapter 2?3, 

Section ^J et seq» of the General iaws t "Eereestemry 
Bdltion^ restive to the inspect i©% condition and safety 
of the aaas, of Haspden County^' you are hereby advised that 
your 3am- Seated off C&ranhy load near your heme in Chleopee 
has been recently Inspected hy oar Engineer and your atten» 
tion is called t© the following conditions noted and- recem- 
leendations made hy Mat 

"The ©rat of the spili%?ay channel has teen partly 
Trashed out and repair.® are necessary t© prevent 
further damage t© the strmetiar® « !l 

Any further infonsation stmeeamirsg this matter i«ii€§i 
you may desire will he furnished by this M'fiee upom request* 

Very truly your u $ 

C0UMT* 00MHISSI0SEE6 



Chaixnasi 



Hovemter 19 » 19 ?2 

Mrs, Margaurite C* Messer 

188 Windsor Street 
West Springfield s Mass, 

Bear Madams 

In accordance with the provisions of Chapter 253s Section 
h5 et seq. of the General Laws s tercentenary Edition^ relative 

to the inspection, condition and safety of the dams of Haitpden 

County, you are herebv adYissed that your dan located northerly 
of Grants Boad_Jn„ the Sandyjmi_sgcjam~o£4Shi^;ee^ «? s fceen 

recently 'inspected by our Engineer* and your attention is called 
to the following conditions noted and recommendations mads hf 
hi® i 

The spillway on this das has been de lap Id a ted for 

some time | and in the past this condition has been 
called to the attention of the ewnar.* The condition 
of the spillway is such at the present time that it 
is no longer safe and it should ha repaired imaediatelyj 
or the pond drawn down* The end of the spillway channel 
has heen washed out and has nom collapsed hack to a 
point t*here the earth fill of the das is beginning to 
be washed away hy heavy spillway flows* The sifi« walls 
of the spillway channel at the top of the dam are col- 
lapsing inward and continued earth pressure and f3?ost 
action say catiss these walls to fail couple tely.** 

Yon are directed to hegin Mork on the repair of the spill- 
way Immediately, and if work can not he started within 3.0 days f 
the pond is to he drawn down and the draw-off gate kept opaa 
until such time as the spillway repairs can be completed. 

Smj further information concerning this matter which yoti 
say desire will be furnished by this office upon request* 

Very truly yours* 

GOUMT COMMISSIONERS 

Byd^^^^^^^^^.^^^^^^, 

Chairman 



lor ie St 




^ r , *i ?■■ £' *^ 



k.-tr 



5 > 



Mrs* Margaurita G, *4eas«r 
li8 Windsor Street ^ 
West Sprixsgf !©!<*» Mess* 

of Orsnby Boaflto alo y£«' 5,"I ?,!§ '«?<■. vork of living oovm 

Couaty CoBFisr,ioners,oi Booster ^.f-,;''^, 9 s you protebly teow 
toot TOJid -.rs» craspietea ' * l! " .°:; '„ Pnt . ttee the dsm is again 

Sith «nsiae«bi 9 dif fixity. ii p *; c f |^f a iS ls has block-,* 

storing wter, ^bjUy^- &£* &&%«» 5 »tj^ the pipeline 

la the ares* 

The araw-rff. pipeline ithcmxa be ^t;f ?SS «rfc ^14 

tli® reason fbr th; P^*f t *-L r-Cnin/rod' ~f*om the do%m ttww 
BrobeDly "best t>© to® "by uSi.ng a -i^m«, 3 

side at the clsm« 

F*» p B .t «p«i.»c. at thl- d«,^ ^ f ^f|J SJlSLii^ 
conditions, it wouia seem ttet ^J^f^^^iSt^'ie i>W^ly 
$» pond dravn &>«» ^ e S s tM J^ If tS* 4»Jm'» "f ^ further 

soob ae possible* ,,„.,„ 

* 1' «+■ -v-M^fi^d at anv tlse to d^scasa- 

I will be glad to go to test spring! x ^ 

■bills urobleia vlth you* 

y&ey truly yours t 

T1GHE & MB 



Couaty Hjfeulle tngmeer 



ghm/al 



WATER SUPPLY 
3EWERAG£ 
SEWAGE DI5PL3BAL 
STRUGTUWAL £ttE(NEERING 



TIGHE & BOND 

CONSULTING ENGINEERS 
George h. McDeinnelu Prop. 

189 HIGH STREET 
HOLYOKE, MASSACHUSETTS 



DAMS & POWER INSTALLATIONS 
HIGHWAYS & BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



March 17, 1953 



The Hon. The' Board of County Commissioners 
Hampden County Court House 
Springfield, Mass. 

Gentlemen t 



Enclosed for your information and files is 
a copy of correspondence sent to Mrs. Margaurite Messer 
on her dam. This is a follow up letter and is in 
regard to the work as directed by your hoard in your 
letter to Mrs, Messer of November 19, 1952. 

Very truly yours, 

TIGHE & BOND 



ghm/al 

encl. 




County Hydraulic Engineer 



J^ 



$*^ 





$4AS»- 



Boveuiber 17* 195^ 



/ 



Mrs. Kargaurite C. Messer 
186 Windsor Street 
West Springfield, Mass* 



Dear Madam 



In accordance with the provisions of Chapter 

253 f Section k$ et seq. of the General Laws, Ter- 
centenary Edition^ relative to- the inspection, 
condition asi safety of the daias of Hampden County, 
you are hereby advised that your dam located north- 
erly of Granlsy Road in the Sandy Hill section of 
Chicopee, has been recently inspected oy our Engineer, 
and your attention is called to the following condi- 
tions noted and recommendations mad© by hims 

"At the present time the draw-off pipe is 
open and no pond is being formed. There 
exists the possibility of this pipeline 
besoming plugged fro® deferig and the forming 
of a pond during tine of haa¥y run-off • If 
this dae? is not to he used in the future for 
the pursers of impounding water, it would be 
advise Die to breach* the struetnre to allow 
free flow of the snail brook through the dam 9 
and thus eliminate any danger of water ponding 
because of blockage of the drain pipe,* 

Any further information concerning this setter 

ifhich you may desire will he furnished by this office 
upon request. 

Yery truly -yours, 

COOTTY C0KH1S8I0MERS 



Bv _ ,Cha ir$an 



WATER SUPPLY 
SEWERAGE 
BKWACK DISPOSAL 
STRUCTURAL ENGINEERING 



TIGHE & BOND 
CONSULTING ENGINEERS 

George h. McDonnell, Prop. 

189 HIGH STREET 
HOLYOKE, MASSACHUSETTS 

September 28, 1955 



DAMS Be POWER INSTALLATIONS 
HIGHWAYS & BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



C-D 



The Hon, the Board of County Commissioners 
Hampden County Court House 
Springfield, Mass. 

Gentlemen? 

An examination of dams in Hampden County 
shows that the dam of Margaurite C, Messer, located 
in Chicopee just northerly of the C-ranby Road, in the 
vicinity of Sandy Hill, is still in the same state of 
disrepair as reported previously. 

As a result of previous reports regarding the 
dilapidated spillway and the dangerous condition of 
the spillway channel, the Owner drew down the dam and 
no longer maintains a pond behind the dam. In the 
past we have pointed out to the Owner that though no 
water is ponded behind the dam, there always exists 
the possibility that the drain pipe through the dam 
may become plugged, and water could again accidentally 
become ponded behind the dam. It has been pointed out 
to the Owner that if she does not intend to repair the 
dam, then the structure should be breached by excavat- 
ing a wide hole through the dam 5 so that no water will 
ever again pond behind the dam., even if the drain pipe 
should become plugged. 

The dam has not been breached, nor has the 
spillway been repaired. It is recommended that the 
Owner of the dam be notified that the dam must either 
be properly breached or the spillway put into condi- 
tion whereby it could safely pass the overflow of 
water, should the drain pipe become plugged* 



/ours, 



GHM*emm 





&>3&«dj^ 



rge 
County 



H, McDonnell 
Hydraulic Engineer 



October 5? 1955 



Mrs* Margaurite C, Me s sex* 
188 Windsor Street 
West Springfield, Mass. 

Bear Madami 

In accordance with the previsions of Chapter 
253 of the G-eneral Laws of the commonwealth of Massa- 
chusetts, relative to the inspection, condition and 

safety of the dams of Hampden County 9 you are hereby 
advised that your data located northerly of Granby Road 
in the Sandy Hill section of Chieopee has been recently 
inspected by our Bngineer s and your attention is called 
to the fact that the spillway on this dam has not been 
repaired j nor has the dasa been breached s 

In order to guarantee the safety of persons 
and property downstream of the dam, it is necessary 
that this dam be repaired and placed in proper and safe 
condition, or that the breach be cut through the struc- 
ture so that no water can be ponded behind the dam. is 
conditions now exist at the das, debris could block the 
pipe through the dam and water could pond behind the 
structure and pass over the dilapidated spillway. Such 
an occurrence would endanger the safety of the structure 
and might cause its failure. Failure of this dags with 
a pond of water behind" this structure could result in 
the loss of lives and damage to property downstream* 

The above facts have been pointed out to you 
in previous cop-mnicationSj and you have been requested 
to take action either in repairing or in breaching the 
dam. Will you kindly notify this office within thirty 
(30) days of this date as to your intentions regarding 
your dam$ end whether or not the structure will be 
breached or properly repaired „ The breaching or repair- 
ing of the structure should take nlace before December 
of 1955* 

Any further information concerning this matter 
which you may desire will be furnished by this office 
upon request, 

Fery truly yours, 

BOARD OF WATER COMMISSIONERS 

By. 



BmmAm W t 1953 



Tte Men* tha Beard ©f Cswasty C®a»issi©aer@ „ , 

H&gfMhm Cm&ty Court iioa®© * " / I - x 

Sin Street <■ ' .1 ■* * / 

$pringfl«ld» flag©. i 

fke tm&g?9i$*i3d ea b'eg&es&gy, ©«©«#» 21, 1§SS* isafuseted 
tfa* 4«a @f ,lis:s. tte*«gwita C.» Ma#««ff» ioeafcesi wwtlwriy #1 ©r«il§y 
fend is the taaefy Mill saetisaa M SMc©p««, fbii d«t bas basis in 
dilapidated £@a4itl«a few* s«»» tin* ml ia tba past Mrs* $&«&«% 
has be*a reqassted e® take m&im to $i titer repair ft$*« 4« ©f to 
tirssaefe She structware #® ebftt a© p@ai eeaM fosrra fe©Mw§ tfaa dam. 

CM g@pss*« tS, lf5S» *a mpmt m&» sent m y*mr M««r&fel,a 
Bo@r4 by th$ tmadarsignM, tmmmmadlns tMt She ©»€£ 0I the dam 
fee motifiai that tb@ in® m&t either b« property br<tsieh®d « fetw 
spillway put Into e©a«Siti«. wt*«r«fey it «ould safely pass tba over- 
flow of w&tm ah&al& tho 4mim pipeline hmvm piuggsd, &&e©wilsg 
t© «ar records-, y$u* Htoaotr&bl* %omi n®ti£i®4 Mrs, Me»s« <» 
OctdKB* S, ifS5» ©f ttw ee&ditictia at fa« 4«a «®d &h&-ms %®qmmM 
to s©tify yow allies «dfettift thirty days &$ te lw? ia£«ati«*w are- 
gardiag s&e 4« iM that the 4« sbduld fea bir#«fee4 « t&n spillway 
structure «psgi$r#d b©f©» m®m&mg ©f U5S, Tfe« E««Bt l«sft®etlw 
by the aadesrsig^M @lw»® that a® wwrk hat i&fess doswi «a this s*n*s* 
tiar«, 

It is suggested tfonfc a sregtM«ttfad l«£fe®r s ratwn* rgesipt, 
b@ &m$ to its, l«p«it» C. Messes?* ettreefeisag hsae ts titter 
rspaii? tfi® spilisay #1 tfea 4®^ ®s £« te®aeli «3«s *»* aer I«il«sr« 
t# t^fet artless w©aiifi ii«e@#git®ts ®etiM4 by thst Sotsafiy tisttep 

Aa I iat®rp»#* the g«efal La« s I aggissret thi&t asti«i «tm»id 
ba feakea by y©as S»»i wmimw S«eti@o 47 of Cfe&fte? 333. toyttiisg 
that ystswitls tlat msdnzxnim^ t«t 4© 1b saaaec«l#B wifcfe tl» tfsai&val 
of this dam will fo® s*rtrt®4 wst u§<m j&mi ^©.^aest:. 

E««P@«tluliy «Bbwttfc««i, 



Q©tmty Hydraulic Engineer 



C-D Chteope© 
PeeeBsber 29, 1955 



The Hon, the Board of County £ammimimi®,TS 
ftaf»den Comity Court House 
Sin Street 
Springfield, Bass. 

Gentlemen; 



> 



'** i 

The undersigned era Wednesday s December 21, 1955 » inspected 
the dais of %k®, Mar&gurlte C. Cesser, located northerly of Grenb.y 
toad in the Sendy Hill section of Chicopee. This das ha® beea in 
dilapidated condition for $©me time and in the past Mrs. Messer 
has been requested to take action t© either repair She da® sir to 
breach the structure so that no pond eould for® beaiBd the da®. 

©r& Septeniber 20, 195S* a report was seat to your Honor able 
Board by the undersigned s recommending that the ©mer of the d&a 
be notified that the d&as must either be properly breached or the 
spillway put into condition whereby it could safely pass the over- 
flow of water should the drain pipeline besom flagged, According 
to our records „ your Honorable Board .notified Mrs. Mesier o& 
October 5, 1955, of the condition .at her dam and she was requested 
to notify your office within thirty &&y& aa to her intentions re- 
garding the dam and that the da® should be breached or the spillway 
structure repaired before December of If 55, The recent Inspection 
by the undersigned show® that no wrfe has been done on this struc- 
ture. 

It is suggested that s registered letter » return receipts 
be seat to Mrs. Msxganrite S. Mesaer, directly hm to either 
repair the spillway of the daiss or to breach the das» Her failure 
to take action would aeeessitate actios by the County .under 
Chapter 253 of the General ia«rs, 

4s I interpret the General hm, I &ss«® that eetioa w©uid 
be taken by your Board under Section 4? of Chapter 253. toy thing 
that youwish the undersigned to do in c«i«@eti©u with the removal 
of this data will be carried out upon your revest. 

Respectfully submitted, 



WM/mm 0eorge H. HcDcmnell 

Couaty Hydraulic Engineer 
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TIGHE & BOND, Inc. 
CONSULTING ENGINEERS 

189 HIGH STREET 

HOLYOKE, MASSACHUSETTS 

Gedhge H. McDonnell 
Philip W. Sheridan 

December 29, 1955 
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WASTE DISPOSAL 

G-D Ghicopee 



The Hon. the Board of County Commissioners 
Hampden County Court House 
Elm Street 
Springfield, Mass. 

Gentlemen: 

The undersigned on Wednesday, December 21, 1955, inspected 
the dam of Mrs. Maragurite C. Messer, located northerly of Granby 
Road in the Sandy Hill section of Ghicopee. This dam has been in 
dilapidated condition for some time and in the past Mrs. Messer 
has been requested to take action to either repair the dam or to 
breach the structure so that no pond could form behind the dara. 

On September 28, 1955, a report was sent to your Honorable 
Board by the undersigned, recommending that the owner of the dam 
be notified that the dam must either be properly breached or the 
spillway put into condition whereby it could safely pass the over- 
flow of water should the drain pipeline become plugged. According 
to our records, your Honorable Board notified Mrs. Messer on 
October 5, 1955, of the condition at her dam and she was requested 
to notify your office within thirty days as to her intentions re- 
garding the dam and that the dam should be breached or the spillway 
structure repaired before December of 1955. The recent inspection 
by the undersigned shows that no work has been done on this struc- 
ture. 



It is suggested that a registered letter, return receipt, 
be sent to Mrs. Margaurite C. Messer, directing her to either 
repair the spillway of the dam or to breach the dam. Her failure 
to take action would necessitate action by the County under 
Chapter 253 of the General Laws. 

As I interpret the General Law, 1 assume that action would 
be taken by your Board under Section 47 of Chapter 253. Anything 
that youwish the undersigned to do in connection with the removal 
of this dam will be carried out upon your request. 

Respectfully submitted, 



GHM/emm 



George H. McDonnell 
County Hydraulic Engineer 



-7 

January 4 S 1956 * 

Men. Margaurite C. Messer 

188 Windsor Street 
West Springfield, Mass. 

Bear Mrs. Mssser: 

la accordance with our letter to yon of October 5, 1955 s 
pertaining to your das located northerly of CSs-suby Road in the 
Sandy Hill section of Chicogee, we have not been notified by you, 
as requested therein, as to year intentions regarding this d&m. 
As jou know, tbia dais must either be repaired mid made safe by 
the reconstruction of the spillway or the earth &mt mist be 
breached so that bo ponding of water can take place should the 
drain pipeline b-ecosse plugged. 

In our letter of October 5, 1955, you were requested to 
either repair or breach the structure before December 1955. 

Our County Hydraulic Engineer has made an inspection of 
your das and finds that no work has been done on the spillway 
and that no action has been taken regarding the breaching of 
the das. 

In view of this fact, it hecoaes necessary for this B©©rd 
to take action under Chapter 253 of the Geaeral h&vs. lou h&¥a 
bees given notice la writing that the das has been exaniaed and 
that alterations md repairs are necessary if the structure is to 
resain or that water can he impounded. By your failure Co answer 
our letter of October 5 S 1953 , we must conclude that you either 
refuse or have neglected to take proper action in connection with 
this daa s and therefore it becomes necessary for this Board to 
proceed under Section 47 and 48 of Chapter 253 .of the General Laws. 
Under Chapter 47 the County would remove the earth portion of the 
dam to a sufficient width to guarantee that ao pond of unt®r will 
take place. Under Section 48 the County is authorised to take 
steps to have the cost of said work paid for by the Owner. 

Unless definite word is received frsa you either hj mail or 
by personal visit to the office of this Board on or before Wednesday, 
January 18, 1556 » that you will properly repair the dam or breach 
the ^structure within a reasonable time, the County shall esploy 
equipment and personnel to remove & portion of your dais, and will 
take action under Section 48 of Chapter 253 of the General Um$ to 
obtain reimbursement for the cost of this work from the owner of the 
das. 

Very truly yours, 

BQaSD m COMfY COMMISSIONERS 



9 January 1956 



County Commissioners 
37 Elm Street 
Springfield, Mass. 

Gentlemen: 

In answer to your registered certified letter received 
7 Jan 56 please be advised that Chicopee property on 
Lawrence and Granby Road formerly owned by me has changed 
hands twice in the last 2 years* When the property belonged 
to me I went to a great deal of expense to have the repairs 
made on the pond. This was done at your request. Since 
then I do not recall having received any requests for repairs. 
The letter you mentioned in your letter to me just received, 
was not received by me. Having moved in April from 188 Windsor 
Street to 72 Exeter Street in West Springfield have had some 
trouble about mail being delivered to the old address and not 
being forwarded. 

The Chicopee property in question was bought about August of 
1955 by the Ham Hill Corporation, Douglas M. Trevallion is 
President of the Corporation. His address is 2444 Boston Road, 
Wilbraham, Mass., Telephone LY 6-4543. He bought the property 
intoading to develop and cut up in lots. I am sure he will 
be glad to have his engineers breech the dam B 

I hope this explains everything to your satisfaction. 



Sincerely yours, 
MARGARET C. MESSER 



Address: 

72 Exeter Street 

West Springfield, Mass, 



1 

i 



Jan. i?» 19S& 



fh# Hon... tbu Board of Ootmtj Gosamis si oners 

Hampden G oust J Court IIqvlbq 
Springfield, Hass&ehiasetts 

Gentlemen: 

Jn eomectlon with fkm ease of Margaret 
0, Mess®r # formerly ow&er of tiie dam Iji 0Me@ps# 8 ©mis ©3? 
off of &Tmbf Boad, Margaret 0, Mmmr h&® a©lifie>i yow 
Board tMt the p?o$>©f»t j is. <p.®ati©a i& umi mn&& toy tfe@ 
B©a Hill Oorporatioa, Dcmglas H« - fpevallioaa* *X*e aidant, 
al|.i}i|. Bostoa Bead, Wiliifertttaam, Magi®. 



In riw ©a ®m? l&teat ccfflifwiieatioa to 
Mcopg&ret H@a®ci3?» it if r€>cc«*M3n&©& that the Esa Hill G#r- 
poration b# motif led of tb© condition at %h® <3aia &&& that 
e1S0pB be fcafeen witMn a i^&soa&ol® ti»© to eit&&r properly 
3?©p&i3? th© dam of* fe^eaeto. the st3?UGtmfe, 



l@#p#atfttlly submitted 



-*n:% 



Oonalf Ijdranlie liifia«@r 



aHM»cato 
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Jan e 17j 1956 



The Hon. the Board of County Commissioners 
Hampden County Court House 



Spring!' ie Id, Mas sachus ett 8 



Gentlemen: 



Messer. 



In connection with the case of Margaret 
formerly owner of 



;he dam In Chicouee Cent< 



off of G-ranby Road, Margaret 0. Messer has notified your 
Board that the property in question 1b now owned by the 
Kan Eill Corporation, Douglas M. Trevalllon, President, 
2!iLiii Boston Road, Willlhrahairi, Ma s s e 



In view of our latest communication to 
Margaret Messer, it is recommended that the Ham Eill Cor- 
poration be notified of the condition at the dam and that 
steps he taken within a reasonable time to either properly 
repair the darn, or breach the structure. 



R e stj e# t f ul ly s ubra i 1 1 e d 




IJlVWZ&Lz 



McDonnell 
ounty Hydraulic Enfineer 



G-HMv-cmb 



Jaa* 18/19S6 



las Hill Corporation, 

2l|l|l|. Boston Boat! 
WlXbrahasit Mass, 

Attt Dowlas M. Treralllon, fees. 
Cleat leii@m 

la accordance with the provisions of Chapter 

2^3 of th& general tors of the Ccamanw^alth of Massa- 
chusetts, relative i© the inspect ion» condition and safety 
of the dams of Herapden County* yen are hereby advised that 
your dam located northerly of Granby Road in the Sandy Hill 
eeetioa of Chieopee, formerly owned by Margaret C. Ilesssr 
la In need of imlnfcainenoe end repair.. 

. la ofd©!? to guarantee the safety of psrsoas 
and property downstream m£ tSxe ties* it Is nee salary that 
tills tlsa be repaired smct placed in proper and safe condition, 
or thet a breach be eat tlsrotigii the structure so that n# 
wat^r can be poaded behind the clasi. As conditions b.®i eaist 
at tli© 4ai% debris could blee* tl» pip® thru the dam sari 
water could pond behind the structure asd pass over the dilap- 
idated spillway, gush an occurrence would endanger the 8 afety 
of the structure end might cause its failure* Failure of tills 
dsa vlth a pond of water hehlnd this structure could result la 
til© loss of* Xtwes sad damage to property doirnstrcsm,, 

Will you kindly notify this Board of year Inten- 
tions regarding this structure? l>o you plan to repair tbe^ 

structure or will you abandon it and breach the : ®ife&aMa.#Bt'f 
It is requested that you infers the Board of your intentions 
by February let, 1956. 

Any further Information ooaeefiilag this matter 
uhich you may desire will to© furnished fey this office upon re- 
quest* 

Very truly yours 

bqabd op couirr Gomissimms 



Jan* 1Q 9 1956 



Ham Hill Corporation, 
2l|i4Jj. Boston Road 
Wllbrahsm, Mass* 

Att: Douglas M. Trevallion, Pres. 

Gentlemen,? 

In accordance with the provisions of Chapter 

2^3 of the general Laws of the Conanonwealth of Massa- 
chusetts, relative to the inspect Ion* condition and safety 
of the dams of Hampden County, you are hereby advised that 
your dam located northerly of Granby Road in the Sandy Bill 
section of Cfcic-opee, formerly owned by Margaret C. Messer 
is in need of m&intainene© and repair* 

la order to guarantee the safety of persons 
and property downstream of itxe dam, it is neesssary that 
tills dam "be repaired and placed in proper and safe condition, 
of that a breach be cat through the structure so that no 
water can be ponded behind the dam. As conditions &o*i exist 
at the Asm, debris could block the pipe thru the dam and 
water could pond behind the structure and pass over the dilap- 
idated spillway, Such an occurrence would endanger the safety 
of the structure sad might cause its failure. Faille of this 
dam with a pond of water behind this structure could result in 
the loss of li^es and damage to property downstream. 

Will you kindly notify this Board of jour inten- 
tions regarding this structure? Do you plan to repair the 

structure or will you abandon it and breach the embankment t 
It Is requested that you inform the Board of your intentions 
by February 1st, 1956. 

Any further information concerning this matter 
which you may desire will be furnished by this office upon re- 
quest* 

?ery truly yours 

board of couirr COMMISSIONERS 

sy „_ ram ______ m „ 



™J^„ 



.S, Inc. 



SOUTHWICK, MASSACHUSETTS 
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a dara as you have requested. However, 
at the present time, this aould he raos" 



your permission, we will wait until the ground 






hi i,eveio.jers, inc 



DMT/ck 



Copy of this letter sent to 

George H. McDonnell, County Hydrualic 

Engineer, on Feb. 11, 195° • 



C-B Ghieopee 
February 17* 1956 



Has Hill Developers, Xnc» 
Southwiek s 

attention Mr. Bougies M. Trevallion, Fres. 

Gentlemen s 

the County Commissioner® of Hampden County have 
received your letter of February 7* 1956 , regarding 
the dam in fch© vicinity of iranby Bead in Chieope®, 

and hav@ instructed tm to answer your letter. 

Breaching of your 4am will probably toe done with 
mechanical tcpipsatnt, Oon^equfsntly;, a small depth of 
frost should not hinder the work of excavating a breach 
through the dam, t&perlenee on excavation during the 
last week or two indicates that the front generally is 
not too thick at the present time and that in nearly 
©very instance mechanical equipment has easily removed 
the lay^r of frost » He- at of the excavation that will 
be required in the da® will be frost-free excavation 
and one© a hol# i# excavated fera the frost* the remain- 
ing frost layer can easily be broken out as the ground 
and earth eafeanfeaent thereunder is excavated. 

Sine© it is advisable that the '©reach through the 
dam be made in advance of heavy spring run*off conditions » 
the early breaching ©f this structure is desirable. If 
possible , the work should he accomplished within the next 
ten days to two w#eks, ly that time,- the froit depth 
should be decreased further and the work should he aceom** 
plish@d with ease* 

Will you kindly notify the undersigned or the Board 
of County Commissi oners when you expect to start the work 
so that the undersigned may inspect it during its progress 
and offer advice as to the final shape and size of the 
breach through the embankment. 

Very truly yours, 



GHM/emm George H.' McDonnell 

County Hydraulic Engineer 
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WASTE DISPOSAL 

C-D Chicopee 



The Hon. the Board of County Commissioners 
Hampden County Court House 
Springfield, Mass. 

Gentlemen ; 

Enclosed for your information and file purposes, 
please find a copy of a letter sent to the Ham Hill 
Developers, Inc. of Southwick, Mass., attention of 
Douglas M. Trevallion, President, in answer to his 
letter of February 7 » 1956, to your Board. 

I think the time limit allowed in my letter is 
reasonable and I believe that Mr. Trevallion will 
find that excavation of the embankment will be a 
relatively simple matter once a small hole is broken 
through the frost. The great majority of the excava- 
tion will be non-frozen earth and the frost problem 
should only delay the excavation for a fraction of an 
hour during the first day of the embankment breaching, 

Very truly yours, 

/ / 



GHM/emm 
enc. 




McDonnell 



Ge'org 

County Hydraulic Engineer 
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TIGHE & BOND, Inc. 
CONSULTING ENGINEERS 

189 HIGH STREET 

HOLYOKE, MASSACHUSETTS 

George H, McDonnell 
Philip W, Sheridan 



DAMS & POWER INSTALL.ATIDWB 
HIGHWAYS & BRIDGES 
HOUSING DEVELOPMENT 
WASTE DSBPOSAL 



The Hon , The Board of County Coisiniss loners 
Hampden County Court House 

i [' i -'"■ .'■' ■■, T" T"* (SI £T> n p 

Springfield, He ssachuseits 



' , D.-Chicopee 
February 2Q » 21156 



In reference to the c&se of the old Kesser Dsbi off 
Granby Ed. in Chicoioee^ I have been notified by the -nrosant 
owners, the Ham Hill Corporation of Soiithwicd-c, that the ■">ld 
dam will he destroyed by tree chine; starting Wednesday, Feb. : 
19yd . With the completion of this ^ord:, thi 
the old Cesser Dam. 
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Very truly yours, 



George II. McDonnell 
County Ihynrsulic l-Dj^inoor 



IHo/mclb 



iiii 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL. 
STRUCTURAL ENGINEERING 



TIGHE & BOND, Inc. 
CONSULTING ENGINEERS 

189 HIGH STREET 

HOLYOKE, MASSACHUSETTS 

George H. McDonnell 
Philip W. Sheridan 



DAMfi 5. POWER INSTALLATIONS 
HIGHWAYS fi BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 
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-arch 



The Ron. The Eos.ro of County Coramssior.-G-rs 
Haired an County Court House 
Sir. Street 

. e 1 c , Ma sscc hu set t s 
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311 



Enclosed for your information and file purposes 
please find a letter written to the Ham Hill Corporation 
relative to the breaching of the old lesser Dan off Gran by 
Road; in Chicopee, The contents of the letter are self 
explanatory. 



biK/mdt 



Very truly yours, 
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TIGHE 8t BOND, Inc. 

CONSULTING ENGINEERS 

189 HIGH STREET 

HOLYOKE, MASSACHUSETTS 

George H. McDonnell 
Philip W. Sheridan 



DAMS & POWER INSTALLATIONS 
HIGHWAYS & BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



CD -Chi c op ©e 
A pril 17? 195 &» 



The Hon* the Board of County Commissioners 

Hampden County Court House 

Elm Street 

Springfield, Massachusetts 



Gentleman 



Enclosed for your information and file pur- 
poses please find copies of communications sent out 
in regard to the old Messer Dam in Chicopee now owned 
by the Ham Hill Corporation* and in regard to the old dam 



at Semis Pond in 8zot 
self e xp 1 a na t o ry . 



"k 



Ihicopee 



The enclosed, are 



V e r y t r u iy y o ur s 




i* y yh*i**jJdJC~~- ■ 



"ge H. McDonnell 
County Hydraulic Engineer 



GHM/cmb 



r i 



CD-Chicopoo 

April 17,1956 



City of chioopee 

Office of the City Engineer 

Ohieopee* Massachusetts 

Att. Thomas ?* Robinson 
Gity Engineer 

Gentlemen? 

As Couaty Hydraulic Engineer for Hampden ^ ^ 
£,_..,-,*.,,. J nia^a a;i inspection of the old 6am on .Uamia Poiia 
ir~3zot Park." This dam Is In relatively the sama con-* 
ai'tion ss it has been sines the flood of August 19^. it 
i« -x><j*lbl& that the City of Ohleopes will too desirous of 
u^ing Berais Pond bathing a?sa during the coming summar^ 
months. Consequently, necessary improvements and repairs 
fco the old dam should he started in the vary near luture 
if the structure la to be used for the purpose of ponaing 
water. 1 eoa calling this to jour attention so that 
Initial ptap« R^ay b© taken, if desired, Dy the officials 
of Ohioope© for the repairing and Improvement of the dam 
in advance of the summer season. 

If I can b® of any assistance to you in this 
matter or if you or any of the City Officials having to 
do with this daa wish to discuss the matter,. I w;U.l d© 
glad to meet with you and thaa* officials at your oon- 
venl©ne©. 

Vary truly yours 



fieorge H^ JSeJoim|ll.. !]; 
GH^/onib " County hy^l&Jfclnglrieer 



w/ 



iy^ 






CS-Chlcopee 
April 17, 1956 



Ham Hill Developers,, Inc., 
S out hwl c k j Me. s s&chus e 1 1 a 

Atts Douglas M. Trevallion, Pr©s, 

Gentlemen s 

I have Inspected the breaching of the darn In 
Chieopee off of Gran'by Roacl and find that 'the work has been 
accomplished in part but the breach, has not been made suf- 
ficiently deep to prevent ponding of -water. 

As a result of the weekend rainfall a pond of 
water has been formed to the depth below the grade of the 
bot '"on of the "broach. 

Ponded water has risen to the grade of the 
breach and has flowed across the breech. In ao doing osn- 
baniouent fill has been washed Into the brook, 

The breach should be deepened sufficiently to 
prevent ponding of water or the pond, should be filled" to 
eliminate the storage volume. As now existing, damage 
downstream could be caused by failure of the embankment in 
time of heavy storm runoff or by embankment material washed 
downstream. 

Will you kindly take the necessary steps to 
eliminate the ponding of wator behind the .dam embankment? 

Very truly yours 



Georgp |-^. !aj%$nell 



' County Hydraulic Engineer 



Oxford Country Club Dams - Upper &. Lower 




1933 Chicopee 

Two dams located on Poor Brook. 



City/Town 



Chi co pee 



Dam 



Olxford Country Club Darns - Upper & Lower 



Name 



Oxford Country Club 



Water 



Poor Brook 






■Jitf 



Kardh 24, 19£6 



Oxford Country Club, 

Chicopee fella, Mass. 

Gsntleiaeiu 

In accordance with the provisions of Section 
45 of Chapter ESS of the General Laws as amended ~hy 
ahpr>te^ 3SA of the Aots of 1923 and as farther amended 
by Ghatiter 178 of the Aots of 19S4 relative, to- the in™ 
station, condition and safety of the deias oi Hampden 
Ceronty, won are notified that your lower aaa, looavea 
on Epor Brook so called in that part of tne^Ciey ox 
Qhioo-oe© known as Chloopee fails „ has hees inspected 
by our engineer and your attention is oallea go ttie 
following' reoossaendations made by hiss; 

f 'lt is ssi earthen eiahankiaeiit ahotrt 
one hundred feet in length end about seven 
feet in height* It is not in Tery good §©n- 
dition as the plans retaining walls gi the 
spillway, i*iioh is located in the structure 9 
are falling in* These should he repairea 
if the pond is * to he maintained . 

Xnasraiaeh as the pond is Tery small 
and -practically on the hack of the Chicopee 
River, even if total, failure of the stpcrare 

oootirred ff no damage souM h© done "by the re- 
leased water," 

Tows Tery truly , 



V li ^ X J. *'.l Ci*l.£ 



April 26, 1933 



Oxford Country Glut, 
East lf.Bin Street , 
Chieopee Fells', Msbb. 



Gentlemen: 



in accordance with the provisions of Section 



rel 



;^E 



£. menaea by 



45 of Chepter £55 of the Ge&eiKi ;,skc eo twuu^. u^- 
Chepter 334 of the Acts of 1923 e nd ss further amended 
by Chepter 178 of the Acts of 19E4 relative to the in- 
spection, condition &nd sefety of the d&r?;S of Hampden 
County, yon are notified thst your two d&ihs, located on 
Poor BrooTt, so exiled, in the City of Chieopee, neve 
been inspected by our engineer end your attention is 
called to the following conditions, noted snfi recommen- 
ds ii one ov&Gt by hire; 

"On both agiSE there are &ocne nr:inor repeirs 
needed to the clerked eprons Ettsched to the 
spillways. These Borons should be 



to prevent 



:. t in shspe 
vy erosion at the ;,oes of the dfnns.' 



How, therefore, ir record s-ece -with Section 46 
of slid Chapter E53 , it is ordered, chet the ybove recosi- 
mer-de tion he complied with in a reasonable length of time. 

£ny further irf ortns t ion concerning this matter 
which you msy desire will be famished by this office upon 
request . 

ioure rery truly, 

COUETy COKVISSIOSBSS 

By 



Che ir man. 



m\t fl&xforfr femtrg QH«b 



i;j.£i y x J , ^ ^^ *o i 



Hampden County Casual ssi oner e » 
Springfield, Maes,, 

eiitl emeu : 

In refer one e to your recent communication aaclreeteo. 
to the The Oxford Country Club, want to eay in roply that the neces- 
sary repairs on Barns v^Ill be complied ^ith. 

We thank you for your observation and asfcure you tht-t you will the 
Darny in good repair on next inspection . 



7 e r y t r u 1 y y% us a , 



2he Oxford Country Club 




BecessTber 10, 195 s 



Oxford Oo-es^try Qlvih 
651 1, min Street 

Ghieopee falls, Mass. 

Gsatlesaemi 

2b. accordance with the provisions of Chapter £53, Sestios '4-5 et se%, 
of the SJeaeral Laws, Tercentenary iditios, relative tu the laspeeties, co&* 
dltios eaS, safety of tfe* darns of H&japdem Ootuaty, you are her©% sAvisoffi 
that yoiir dass at the Ccrantry Club have "bees recently inspected "by ©&r 
Engineer, and yomr atteatios is called to the following coxtditlone aeted 
and reeoamendatloEa mad® "by him: 

8 A hole wash is the soil and store of the right side of th® spillmy 
fltuie on the dcwmsireaffi side of the dam should be filled sad repaired.® 

Asy further inferisatios eosoeraing this matter which you say desire will 
"be faritishsd hy this off/tee upos request. 

?ery truly yoiars 9 

C£H»T G0WISSI01MS 

ly -™^___™-»™-™. I 

Shairaaa 1! 



November 17, 195^ * 



Oxford Countrj Club 
651 'East Main St, 
Chicopse Falls . Mass 



GestlsHienf 



In accordance with the provisions of Chapter 
2?3, Section \$ et seq. of the General Laws, Ter* 
centenary Edition, relative to the inspection* 
condition and safety of the dams of Hampden County. 
yon are hereby advised that your lower das located 
on your Golf Club property in Chicopee Falls has 
been recently inspected by out Engineer, and your 
attention is called to the following conditions noted 
and recoEJseMations made by Mas 

"A loose heavy plank caught in the spillway 
trough should be removed* The bes# of the 
spillway should be examined from tine to 
time for any undermining that may occur at 
the end of the sloping planks," 

Any further information concerning this matter 
which you may desire will be furnished by this office 
upon request.. 

fery truly yrursj 
COUNTY COMMlSSXiUPiRS 



^--»-™-™™™-__-™,^ a ir nian 



WATER SUPPLY 
rr.WERAGE 
SEWAGE DISPOSAL 
STRUCTURAL ENGINEERING 



TIGHE & BOND, Inc. 
CONSULTING ENGINEERS 

189 HIGH STREET 

HOLYOKE, MASSACHUSETTS 

Georse H. McDonnell 
Philip W. Sheridan 



□ AMS & POWER INSTALLATIONS 
HIGHWAYS <5t BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 

CD-Ghlc-oPee 



ii'ori . 



'-;> C 



195'6 



The Hon. the Boar 
H armor! en County Co 
Elm Street 

Springfield, Mass 



Uount; 
Ho us e 



'> onu 



. r I orio rs 



Gentlemen: 



The undersigned recently Inspect ed_the dams of 
the Oxford Country Club in Chlcopee Falls The upper of 
these two darns was damaged and breached in the flood of 
1955. To date -this dam remains in Its breached state and 
no work has been done to either take action towards the 
repair of the dam. or proper cleaning and shaping of the 
breach. Debris from the breached area could be washed 
down stream and might endanger the public road below. 
The culvert under the road could be partly blocked by the 



It Is recommended that the Oxford Country Club 
be notified of this condition and that the dan be either 
repaired or the breached area cleaned up ? debris removed 
and the area shaped for flow of the brook thru the site 
of the dam 



Respectfully 3 ubrn.it ted 




~-ge E. McDonnell 
lounty Hydraulic Engineer 



mj 



V CTT1D 




(iTmmrtcrrttat'ttlilT xrf ,£Rix&&uchvi$$lt 






(Of fir* at % 
<£mutt£ (C«mmi00tiMt*r» 



TfSilii&ui 3f. gtiixylttim 

Chairman 

StojjIj^J.^aUtf 



December 4, 1968 



Oxford Country Club 
651 East Main Street' 
Chicopee Falls, Mass. 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. of 
the General Laws, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden County, you are hereby 
advised that your dam located northerly of the Clubhouse building has 
been recently inspected by our Engineer and your attention is called to 
the following conditions noted and recommendations made by him. 

"This small dam is in relatively poor condition. Concrete at the 
right side of the spillway is cracked, broken and settled. The wooden 
plank portion of the structure is in fair condition. No flashboards are 
on the crest. Water level in storage was noted to be overflowing the 
crest. 



Abutments of the footbridge passing over the spillway of the dam are 
undermined and shifting. On the whole, the spillway portion of the 
dam is quite dilapidated. 

The earth embankment sections are in fair condition. They are hard 
and they are wide in relation to their low height. This dam would not 
come under County jurisdiction except for the fact that the drainage 
area is more than one square mile. Any sudden loss of the dam by 
failure of the spillway or breach of the embankment would do little or 
no property damage except to golf course property of the owner which 
lies between the dam location and the Chicopee River. However, a 
sudden loss might be dangerous to the safety of persons on the golf 
course immediately below the small dam. 



-2- 



It is recommended that the owner be advised of the deteriorating and 
dilapidated condition of the dam, particularly the masonry and foot- 
bridge abutments. " 

Since the Chicopee River located a short distance to the north of your dam 
could easily absorb any flood flow caused by the breaking of the dam, 
there is always the possibility of injury to persons on the golf course or 
the loss of a life shoud this dam fail suddenly. The chance of this 
happening is very very slim. However, as long as there is a chance at 
all, it would seem advisable to keep the dam in a good state of repair. 
Also, by so doing, you would be protecting your investment in the pond 
and the dam; 

Any further information concerning this matter. which you may desire, will 
be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 




(EatrmttfrtoaltiT ai iHttssaxbits^its 







tr*=» 






i^S-'i 



§&ptm$fwlh, jlttt5Sr. 



52 jSiab ,§tr«i 



iiJifBtrWSR 

Stephen A. Moynahan 



December 17, 1969 



Oxford Country Club 
651 East Main Street 
Chicopee Falls, Massachusetts 

Gentlemen: 

In accordance with the provisions of Chapter 2 53, Section 45, et seq. 
of the General Laws, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden County, you are hereby 
advised that your dam located northerly of the Clubhouse building has 
been recently inspected by our Engineer and your attention is called 
to the following conditions noted and recommendations made by him. 

"When inspected the pond was empty and the drawdown opening 
through the wooden dam was passing the full flow of the brook. 
The wooden timbers and planking forming the small dam were 
observed to be in fair condition. 

The concrete cap on both sides of the wooden dam is cracked, 
broken and has settled. The settlement is no doubt the re- 
sult of water leaking thru the abutment areas. 

To prevent this condition for continuing, the abutment areas 
could be dug out and mass concrete placed to a depth which 
will provide suitable and sound foundation. In this way, the 
seepage through the area could be cut off and there should be 
little or no further settlement. 



In the opinion of the undersigned, the dam is probably safe, 
spite of the conditions existing on each side of the wooden 
structure. However, deterioration will continue and further 



in 



I 
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settlement might eventually lead, to failure of the small foot 
bridge abutment at each side of the dam. 

It is recommended that the owner be advised of conditions at 
this small dam so that repairs can be made if the owner so 
desires. " 

As pointed out in our letter report of last year, the chance of .yoty: small 
dam failing is very slim. However, the dam does need attention, to 
prevent further settlement of the stone fill at each side of the wooden 
structure. Loss of the dam would mean loss of the pond which is a de- 
sirable water hazard on the golf course. There would also be the possi- 
bility of injury to persons on the golf course downstream of the dam, 
should a sudden failure take place. 

Any further information concerning this matter which you may desire, 
will be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 

BY: 



Quiruieh tuk Company Dam fka Dwight Manufacturing Company Dam fka Chicopee Manufacturing 
Company Dam 




1^33 Chicopee 

Located on the Chicopee River. See Also: "Chicopee River Dam" DC^OC^. See Also: County 
Highways - "Chicopee Manufacturing Company Storage Reservoir Dam" - ■ch iH) 02^ . See also: County 
Roads Flan #9 (1944) "Dismantle Dam in Chicopee Falls - Chicopee Manufacturing Company". See 
also Counly Roads Flan #12 (1947) "DwightDam". 



City/Town 



Chicopee 



Dam 


Chicopee Manufacturing Company Dam 


Dam 


Dwight Dam 


Dam 


Quinnehtuk Company Dam 


Name 


Western Massachusetts Electric Company 


Name 


Dwight Manufacturing Company 


Name 


Chicopee Manufacturing Company 


Water 


Chicopee River 




QIinrammiumlttT xxl iKassactesstts* 



April £8j 1932 



(®ffi© xrf the 

<$hmrmznx 



]>wight Kenufacturing Co 
Front Street, 
C'hicopee, Mess. 

Cent 1 erne r; . : 



In accordance with the provisions of Section 
4-5 of Chapter £53 of the Genera I. Xa-ws as emended by 
Chapter 234 of the lets of 19 £3 and as further amended 
by Che 

SD 6 0\i "1 

County 
smell 
Chicop 
sttent 
end re 



pter 178 of the Acts of 1924 relative fco the in- 
on, condition and safety of the dams of Hsropden 
, you are notified that your dam, located on s 
tributary of the Chicopee River in the City of 
ee, has been inspected by oar engineer and your 
ion is celled to the following condition noted 
commends tion made by him; 

"On the downstream side west of the 
overflow, e portion of the embentonent has been 
washed out. This washout should be re -filled 
with suitible material if the pond is to be 
mainteined* n 

E 'ova , therefore, in accordance vsith Section 46 
of ss id Chapter 253, it is ordered that the stove recom- 
mendation be complied with in s reasonable length of time, 

Inv further information concerning this matter 
which you. may desire will be furnished by this 'office upon 

request. 

'Yours very truly, 

C UW f Y r rsw 1 8 ^ I Cfv Ti 1 t; S 







f tfo. 



RAPHAEL SAGALYN H, W, CAMPBELL 

PRESIDENT TREASURER 

INDUSTRIAL BUILDINGS CORPORATION 

165 FRONT STREET 
CHICOPEE, MASSACHUSETTS 

April 27, 1933 



to the County Commisioners 
Springfieia, Mass, 

Gentlemen: 

Your letter of April 26th addressed to 
Dwight Mfg. Co., our predecessere ±n 
Chicopee Has been delivered to us. 

As the waterpower and dams were some 
months ago transferred to the Quinnehtuk 
Co. we are returning your letter and 
would suggest that you refer the matter 
to them, at their Turners Falls, Mass. 
address. 



Very truly yours, 







SHii'h^ts™,, I \ ,. ., , v , .„,, .,,-™™™™-,™-„: Of ■ .a^-™. .^^™. *. -W^'^ 



^ 



CONSTITUENT OF WESTERN MASSACHUSETTS COMPANIES 



ADDRESS REPLY TO. 



Turners Falls, Mass, 
May 5, 1933. 



Ref. #1160 



Hampden . County Commissioners 
Springfield 

Massachusetts 

Gentlemen J 

This is to advise you that we have no ownership 
of a dam or dams on any small tributaries of the 
Chicopee River in the City of Chicopee or else- 
where. 

After receiving your letter of May ^t& on the 
above subject we conferred over the phone with 
Mr. J. L. Tighe, County Engineer, and from 
the information given us "by him, we are quite 
sure that the specific dam referred to in your 
May 3 r <* letter is not in our ownership. 

Yours very truly, 

THE QUINHEHTUK COMPAIY 



OJl. Mosherf _Jj. 
General Superintendent 



CFM-KDK 






Key .3:,, 19S3 

Chicopee Manufacturing Corp,, 
West ¥.eiJ3 Street, 
Chicopee, V&bb. 

Gentlemen: 

In 8CGora8D.ee with the provisions of Section 
45 of Chapter £53 of the General laws as ©mended by 
Chapter 3S4 of the Acts of 1923 end es further amended 
hy Chapter 178 of the Acts of 1924 relative to the in- 
spection, condition snd ssfety of the de^s of Hsflipden 
County, ton sre notified thst your atm, located on 
Hearthstone iusrry Brook, so celled, in the City of 
Chicopee, hss-b&en inspected by our engineer and your 
attention is called to the following conditions nosed 
hy him; 

"Although this asm wrs hullt only e few 
yesrs ego, there is considerable erosion end 
disintegration showing on the downstream face 
of the concrete in the .spillwey section. 
This; erosion has penetrated to a depth of 
three or four- inches in pieces end if it is not 
checked will prahebly continue to such ss 
extent thst the sterility of the structure 
will he effected. The den* is located so 
close to the Chicopee River thst no dsrrsge 
*ould result from its failure, tut it might be 
to the owner's interest to repair the structure 
end for this res son the shove conditions are 
noted . " 

Any further inform t ion concerning this {setter 
*-hich you. mty desire will he furnished hy this office upon 
request. 

i ours very truly, 

COUFrY CCVSttSSIOSFSRS 



Chairmen. 



Key S, 1933 

Chicopee IfeEsfsetaring Corp., 
feet lain Street s 
Chicopee, S r ass. 

Gentlemen: 

In aoearcUnee with the provisions of Section 
45 of Chapter £53 of the G-enertl lews ©s amended by 
Chspter 334 of the Acts of 1323 sad as further amended 
t>y Chapter 178 of the ^cts of lfM;relati^e to one in- 
spection, condition s-nS safety of the rJ'^-s of Hsffipden ' 
County, you ire notified the t your two d^ms, Iocs, ted 
oxl the Qhi^opee Pi^er in. the City of OKueopee have been 
isaspeeted by our engineer &nd your attention is called 
to the following" conditions t:ot : .d and recommendations 
mede by him; 

lower Pam - "The stone masonry frcin^ needs pointing 
in pleeee end there is 8 le?-"fe through the structure 
&t s point about one hundred snd thirty feet from 
the er-st end which should be repaired. There are 
Other leflcs elso v.' hi en, although, not so large, 
should, receive attention." 

Upper D&n; - "Phe concrete s.etion or eoutnurn c&rt, of 
this aim anows disintegration on she downstream 
feee, especially at its .ioi.irb or connection with 
the stone nx sonny :;srD, ."hie dipinte^r;- tior , is 
grscxu lly lessening t-ne stf-'hility of the structure 
&nd therefore shaal.fi 'be checked. 

viow, therefore, in iiocord^nee with Section 46 
of epid Chapter 253., it is ordered that the shove reeoffl- 
mendftiDiiB be complied, with in a reasonable length of time 

Any further information concerning this matter 
which you mry desire will fce furnished by this office upon 
r@qu.est. 

Yours very truly, 

fOUIfl C0MMISSI01ERS 

By 



!h.E irmsn, 



Mar 3, W33 



Qulmehtuk 0©-, 
tamers Fall®-, .Haas, 

Gentleness 

In acoox&ance with the provisions of 
Section *H> of Chapter 2^3 of the General Laws as amended 
by Chapter 33^ of the Aota of 1923 and as further amended 
by Chapter ifg of the Acts of 192# relative to the In- 
spection, condition and safety of the dams of Hampden 
County, you are notified that your dan* located on:- a small 
tributary ©X the Chtcopee RiTer in the Oity of Ohieopee s 
has l>mn inspected "by our engineer and your attention is 
called to the following condition aoted and reooHsaendatiom 
sade by Ilia; 

«0u the downstream side west of the overflow, 
a parties of the embankment has baaa washed out. 
This- washout should be re-filled with, eultafele 
material if the pond ia t© he maintained.* 

How, therefore,, in aacerdanee with seotlon 4€ 

of said Chapter 2§3* it ia ordered that the ahowe re©o®~ 
mediation he eoaplied. within & reasonable Aenglfc of tiae. 

Any further information coaaoerMug this 
matter which you may desire will tee furnished % this off lee 
upon request. 

Yours very truly., 
COUSTT QOMMISSIOMEBB 

Chairman, 



ley 10, 1933 



The Chioopee l ! fg. Corp., 

Chieopee s Wess, 

Gentlemen: 

In accordance isith the provisions -of Section 
45 of Chapter £53 of the General Laws as amended by 
Chapter 334 of the lets of 19E3 and es farther attended 
*v Chapter 178 of the Acts of 19E4 relative to- the in- 
spection condition end safety of the deiss of Fempden 
County, you era notifie6 thst your dam Irnowu as the 
St. Jemee Scringe dera located on a ssaall tributary su 
the Chicopee Slier in tbe Gity of Chicopee, has teen 
inspected by our engineer and your attention is called 
to the following condition noted and reco&mende&ion 
made by him; 

"On tbe downstream Bide s round the splllwsy 
t- portion of tbe embankment hss been wssfaea out. 
Ibis ws shout should oe re-filled with suitable 
material and the dam put in proper repair if tne 
pond is to be rfteinteined. 

Ar-y further information concerning this matter 
which sou mey desire will be furnished by this office u^on 
request. 

lours very truly, 
corifY CO^aSSICBTRS 



This letter written in, 
Mr, Tighe's office. 



September 30 1 1935 

Chioopee Manufacturing Corp.-, 
West Main Street 
Chi©opee 9 Mass* 

Gentlemen: 

la aceordano® with the provisions of Section 45 of 
Chapter ESS of th© General Laws as amended "by Chapter 334 of 
the lota of 19S3 and as further am «&&<©& hy Chapter 178 of- the 
Acts of 1924 relative to the inspection, sondition and safety 
of th© dams of Hsmp&en Comity, you are -notified that your dara 
located on the Chieopee RiTer is. the City of Chieopee has 
"been inspected "by our "engineer and your attention is called 
to the following condition, noted and r eeoEinendat ions made lay 
him; 

Upper Ban - "At aora© points th© Mge foundation on whioh 
the stone masonry is laid is disintegrating under the 
masonry* Shis disintegration appears to d© greatest 
near the q enter of the structure where it extends at 
least a foot und©r the masonry. It is reaoiamencled that 
these spacss caused hj disintegration, be filled with 
cement concrete* 

Any further information concerning this setter which 
you rosy desire will be furnished hy this office upon request e 

Yours truly s 

COUSfT CG&MIS.SI OSIERS, 

g „ Tho s . J . C o s t &1 lo 

Chairman 
Chas. W. Bray 

Maurice CL Donahue 



I-! o y e nib er 3 , IS 3 7 

Cfcieopee Manufacturing Corporation 

Main Street 

Giiieopee Pells s Mass. 

In accordance with the provisions of Chapter 253, 

Section 48 ef. seq,. of the General laws, (tercentenary Kdition, 
relative to tile laspection, condition and safety of the dams 
of Hampden County, you ere h«reb; nc tif i^ ' '.Uti ;cnr 4aa on 
Hearthstone ■ .uarry Eroofc in Chicojto u> « ( ocu u.^ctec^ oy 
our engineer and your attention it £mX^o1 1^ *1 . * Hi-owing 
conditions notes end reooiasendatAO * « ' a V ^ i; 

"While this asm is in goocL condition, there 
is some scouring and washing out of the earth fill 
under the lowar and of the concrete spillway channel , 
to which the attention of the owner ought to be 

yv further information eon earning this matter which 
you may desire' will be furnished by this office upon request. 

Yours very truly, 

IJ'J hi;; 1 1 U.Ji . ,i;-.i a ->Xi,» i* :'-■«■& 
By 

TJEiirEian 



August Y* 1340 | 

ii 

i 

Qhioepee Mfg.. Coloration 

Main Street 

CM® ope a Falls, Mass* 

Crentlemen: 

la aeeor4aiet© with, the provisions of Chapter 253, 
Section 45 ©t seq,, of the General laws, Tercentenary Mitiom, 
relatlfc© to the inspect Ion., condition end safety of the dams 
of Hampden Gounty, you tar© hereby notified that your old 
drinking water supply 4s® on a tributary of Chisope© liver 
in Chieepee lias b©#m inspected by oar engineer, ant year 
attention is railed t© the following eenftiti&as noted Bad 
recommendations saade "by tiia| 

"Sora© repaira are nseded on this dara, espeoi&lly 

alang the downstream ®ads of the masonry abutments, 
where the adjoining earth has been washed away," 

Any further info Bastion concerning this matter whi^a 
you Bjay desire will b© furnished by this office upon request* 

Yours very truly, 

comTi oowhisskhtkrs 

By 






levesteer 6, 19^0 



Mr. Joseph' Fatlnawaifc* 

Chi cop $e Maeufae taring Corp., 
Main Street, 
Chlc.opa# falls,. Mass- 
Dear Mr, Patinaii&eJ 

Enclosed find copy of a letter which 
has been sent to the County Oeraais si oners amd 
I believe thla copy covers the natter in qties^iop* 

Yery truly yours, 

GHAIHHAH, CDOSTT COMMISSIONERS 



CWB/.M 
End. 



MEMBER JAMES L. TIGHE 

MEMBER ■— ■ — MEMBER 

i«T.^.^fT«.T*.M CONSULTING ENGINEER eng^™ weIt.^ass. 

ENG. INST, OF CANADA CALEDONIAN BUILDING, !B9 HiQH STREET AM. & U. E, W. W. ASSOCS 

HOLYOKE, MASS, 

TELEPHONE 5B25 
MEMBER AM. INST. OF CONSULTING ENGINEERS, INC. 

WATER SUPPLY WATER POWER INVESTIGATIONS 

SEWERAGE AND DEVELOPMENT 

SEWAGE DISPOSAL I nrom l, aw K 1 QA F\ DAMS AND POWER INSTALLATIONS 

ANALYSIS OF WATER JNOVefflDer O, 1^40 ESTIMATES AND APPRAISALS 



The Hon. The Board of Comity Commissioners 
Hampden County, Court House 
Springfield, Mass. 

Charles W. Bray, Chairman: 

Bear Sir: 

In August of the present year the Ghicopee Manufacturing 
Corporation was notified by the County concerning the need 
of repairs on its former drinking water supply dam located 
on a small tributary of the Connecticut River near St. James 
Avenue in Ghicopee Falls. 

I wish to report that, instead of repairing this dam 
and maintaining it any longer, the Corporation has taken 
down and removed the spillway section of the structure, thus 
making a free waterway for the brook, so that in the future 
no pondage will be formed at this place. 



Respectfully submitted, 





October 3, 1945 

Giiieopee Mfg. Corp, 

Main Street 

OMeopee Falls, lass. 

Oentlestn: 

In aooordase® with the provisions of Chapter S55» 
Section 45 @t s©q.» of the General Laws, tercentenary E&Iticra, 
relative to the inspection, condition and safety of & th@ daias 
of Hampden County* jotx are nereby s&irised that your fiam om 
Hearthstone Quarry Brook lias- bsen inspected, by crar engineer 
and your attention is sailed to the following conditions 
noted and rsfsammeMat ions mad© by hisa; 

w ln regard to this structure the 'bottom of 
th© reinforced eonerete overflow ©henasl, 
which is carried oa iron pips supports, 
lias become disrupted,- thus causing lealfig© 
and the washing away of ths sarthf ill ssder 
th© enanm®l«" 

Any further Infonrntion concerning this astter whi©h 
you may desir© will be furnished 'by this of fie© upon request. 

Yours Tery truly, 
OOUSfY OQMfJSSiOIEES 
By 



"^^TmaH 



JAMES L. TiGHE 
PHILIP E. BOND 

TELEPHONE 
HOLYOKK S525 



TIGHE 8t BOND 
CONSULTING ENGINEERS 

189 HIGH STREET 
HOLYOKE, MASSACHUSETTS 

August IS, 1949 



WATER SUPPLY 
SEWERAGE 
SEWAGE DISPOSAL 
WATER POWER 
DAMS 



The Hon. The Board of County Comm'ra 
Hampden County Court House 
Springfield, Mass» 
Thomas F, Sullivan, Chairman 

Gentlemen: 



He: Complaint of; 

Mr, Max Zielinski 
Lombard load, hie ope e 



Mr, Zielinski owns land 'bordering Fuller Broolt, off Lombard 
Street in Chicopee, 

Fuller Brook drains a large portion of the Town of Xudlow, as 
well as the southeast corner of Chieopee, and discharges into the 
Chioopee Hiver at Bireham Bend, About one thousand feet upstream 
from its mouth, Fuller Brook flows through a concrete culvert, 
located under a sixty foot high fill of the old Hampden Railroad,, 
The culvert is ten feet in diameter, and the drainage area of the 
Brook above it is about ten square miles. 

The records in the assessor's office of the City Hall in 
Ohicopee, show, the present owner of the railroad embankment and 
culvert to be the Quinnehtuclc Company of Turners Falls, Massachusetts. 
Mr, Zielinski's land is located about a few hundred feet upstream 
from the culvert, A dam of earth and "boulders has been "built to 
a height of five feet, just inside the upstream end of the culvert. 
This dam has apparently "been built by swimmers to form a pool. The 
dam backs up water to a height of four feet, while the flow of the 
Broofe passes through the dam "by percolating through the voids of 
the stone. The raised elevation of the Brook causes xrater to back 
up into small drainage ditches, dug by Mr, Zielinski, to drain 
meadow land adjacent to the Brook, The dam reduces the cross- 
sectional area of the culvert by about fifty per cent. 

If the dam remains, there is a potential danger of blocking 

of the culvert, and the flooding of private property and public 

roads. Due to the large drainage area of the Brook, and since 

the dam does not meet safety requirements, it should be removed, 

Tery truly yours , 




Sounty fi^rdraufie Engineer 



August 17, 19^9 



The Quinnehtuck Company, 
Turners Falls, 

Massachusetts. 

Dear Sirs J 

We are enclosing herewith copy of letter 
dated August 12, 19^4-9 froa the Hampden County Hydraulic 
Engineer in regard to the complaint of Mr. Max Zlellnski, 
Lombard Road, Chicopee, who owns land bordering Fuller 
Brook. 

We order the existing dan on your property 
to be removed immediately because of the large drainage 
area involved. This dam comes under the jurisdiction of 
the Hampden County Commissioners. 

¥ery truly yours, 

COUNTY COMMISSIONERS 

By 



Acting Chairman 



WFS/H 

End. 



KjUM-" 



(A jr^s^^^^vy of this letter mailed to 
, ,, JM^"' Philip E. Bond, County Hydraulic Engineer, 
y<f^ . Holyoke, Hass. 






CJ-^ 



■_ r A-'t 



October 18 t 1950 



Qniim#itiak Company 
Tamers Falls., Mass., 

OentleBem 

n *.*** PS 60 ****** with the previsions of Chapter 253* 
Section ^5 et seq* ©f the General &avs« Tersest enarr 
*&3.tlen* relative -to the Inspection* condition and safety 
of tli© &mm of HaspieB Cousfcy t you ap© hereby advised that 
your daj&yfeaoiai as Bright Dam and located on the Ghleepee 
giver M Chl-eopee, lias teen recently insBeetea Mr .our 
Engineer and your ' attention Is called to" the following 
conditions noted ana recommendations sad@ by hisw 

Jt fhere is some leakage through the stonei*»rlc 
at the easier of the face of the canal spill- 
way sbont 6 feet down frcm the spillway erest« 
f Ms condition le not serious but should he 
called to the mn®T r ®. attention A 1 * 

Any further information concerning this matter ^hich 
you say desire will be famished by this office upon request. 

Very truly yours, 



By ^_. 




CONSTITUENT OF WESTERN MASSACHUSETTS COMPANIES 



ADDRESS REPLY TO: 

65 State Street 
Springfield 2 t Mass, 

August, 31, 1949 



County Commissioners 

County of Hampden 

37 -Elm Street 

SpriLn gf i eld , Mas sa chus ett 3 

Gentlemen ; 

This will acknowledge your letter of August 17, 1949 in 
reference to the removal of the dam that had been built by unknown 
persons across the face of a culvert that runs beneath the old 
Hampden Hail road right-of-way in the town of Ludlow. 

Please be advised that the remains of the obstruction have 
no'd been removed both at the face of the culvert, and a short distance 
inside of said culvert. 

Mr. Zielinski should e.'xperience no drainage difficulties 
from this source now. 



Very truly yours, 

THE QUINNEHTUK COMPANY 

J. P. McMahon, Jr. 

Real Estate & Right of Way Agent 



JFM:lq 



CONSTITUENT OF WESTERN MASSACHUSETTS COMPANIES 



ADDRESS REPLY TO: 



Turners Tails, Mass. 
October 2b, 1950 



County of Hampden 

Office of the County Commissioners 

37 Sim Street 

Springfield, Massachusetts 

Gentlemen! 

Thank you very much for your letter dated October 18, 
1950 concerning our dam located in Chicopee. We have brought 
this matter to the attention of the Engineering and Operating 
Departments of Western Massachusetts Electric Company, which 
concern leases this property. 

Yery truly yours, 



COMPANY 




'"it* X 

Assistant Treasurer/ ^ 



GEBiTO 



Copy of this letter mailed to G-.H. McDonnell, County 
Hydraulic Engineer, on October 27 t 1950. 



C^l.1 



Bed Earn Dams flta Sullivan Dams 




\^m im^m I 

1950 Chicopee 

Located on Montgomery Street in Chicopee Falls - both dams breached 1951. 



City/Town 
City/Town. 
Dam 



Chicopee Palls 
Chicopee 
Sullivan Dams 



Dam 



Red Barn Dams 



Name 



Red Barn Restaurant 



Name 



Name 



Name 



Streets 



Ashe^ John H 
Spano .Anthony 
Sullivan, John L 
Montgomery Street 



JAMES L. T)GHE T1GHE & BOND WATER SUPPLY 

PK,L,PEB ° ND CONSULTING ENGINEERS IeSeILpo™ 

TELEPHONE SEWAGE DISPOSAL 

holyoke 3H5 189 H1GH STREET WATER POWER 

HOLYOKE, MASSACHUSETTS DAMS 

April 10, 1951 

The Hon. The Board of Gounty Commissioners 
Hampden County Court House 
Springfield j Massachusetts 

Attentions William Stapleton, Chairman 

Re? Bed Barn Dam 
Gentlemen* Chicopee, Mass. 

It the rear of the Red Barn Restaurant, located on Montgomery 
Street in Chicopee, there have been two small dams formerly owned by 
John L. Sullivan and now owned, by Anthony Spano of 98 Newbury Street* 
The larger of the two dams was at one time owned by Mrs. John H. Ashe. 
This dam as it existed at the time of the last inspection consisted 
of a concrete wall 2h to 30 inches thick and Ik feet high from the 
brook bed to its top. Behind the concrete wall a sand and earthfill 
35 feet in width at the top formed the main portion of the dam. The 
upstream face of the dam was a natural slope of about 3 on 1. The 
pond formed by the dam contained somewhat less than a million gallons 
of water and the drainage area was approximately lA of a square 
mile. In the center of the earthfill portion of the dam there was 
located a wooden core wall. The remains of the core wall are 
apparent at the present time. Immediately upstream from this main 
dam there was a smaller dam about 8 feet in width on top and 6 feet 
in height. This was an earth dam and it impounded less than 1/2 
million gallons of water. The length of the small dam was approximately 
74- feet j while the length of the main section of the larger dam was 
approximately 50 feet. The spillway of each dam was a pipeline 
laid through the dam. In the case of the lower dam the pipeline 
was of steel construction, while at the smaller and upper dam there 
was a combination concrete and steel pipe. These dams were last 
inspected in September of 1950, and a report submitted to your Board 
on October 16, 1950. The report reads as follows: 

"The Sullivan dams are located easterly of the Red Barn 
Restaurant on Montgomery Street in Chicopee Falls. One 
dam is located directly above the other and both have a 
drainage area of approximately lA square mile. The 
lower dam has a spillway pipe fourteen inches in diameter 
and a 2-foot freeboard. The capacity of the spillway is 
inadequate for the drainage area, and should be increased. 
Water from the spillway pipe discharges on brick and debris 
at the base of the dam, and care should be taken to see 
that this area is not washed out by the spillway discharge. 



JAMES L. TIGHE T1GHE & BOND WATER SUPPLY 

™ZLT CONSULTING ENGINEERS Iwa^sposal 

h?l«Tk" "L 189 HIGH STREET WATER POWER 

HOLYOKE, MASSACHUSETTS DAMS 

- 2 - 

The Hon. The Board of County Commissioners 

Springfield j Mass. VlO/51 

The upper dam is located directly above the lower dam 
and has an 18-inch concrete pipe spillway through the 
dam. The capacity of this spillway pipe is inadequate 
and should be increased. A screen over the inlet end of 
the pipe restricts the flow through the pipe and should 
be removed. There is evidence of fill being washed from 
the dam on the outside of the spillway pipe on the down- 
stream side of the dam. This condition should be investi- 
gated and any leakage stopped." 

The lower dam as it existed prior to its destruction had 
evidently been improved and enlarged since it was owned hy Mrs. Ashe. 
These dams had been inspected in August of 19^9 by the undersigned 
who was then assisting Mr. Bond the County Engineer. This inspection 
was made following an extremely heavy , intermittent but local rain- 
storm which occurred on August 12 and 13, 19V?. During the period 
of the storm, 2.*f0 inches of rain fell on the general area. The 
inspection of the lower and larger dam at that time showed that it 
had withstood the heavy runoff and that the spillway had adequately 
handled the storm flow. 

The smaller dam was inspected also and found to be satisfactory. 
This dam does not come under County Jurisdiction. 

On the basis of this past experience in 19^9 5 the small size of 
the drainage area involved and the flatj sandy topography of the 
drainage area, it was felt by the undersigned , following his 
inspection In 1950, that though a condition existed wherein the 
spillway of the lower or main dam required enlarging and certain 
repairs were advisable at the small and upper dam, the conditions did 
not warrant drastic action for Immediate enforcement of the recom- 
mendations. 

On March 30 and 31, 1951, a rainfall was recorded at 2,20 inches 
on the local area. This storm began at about 10 a.m. on March 30 
and ended about 3 assm. on March 31. This is the approximate hour 
when the dam or dams failed, in accordance with reports given the 
undersigned. An investigation at the site was conducted during the 
forenoon of March 31, 1951. It was found that the easterly end 
of the main or lower dam had been washed out and that the easterly 
half of the concrete wall forming the downstream face of the dam had 
collapsed and was lying in the stream bed. 



james l. tighe T1GHE 8c BOND water supply 

Tlir CONSU._T.NG ENGINEERS KSZSspo™. 

HOLYOKE 5S2S ]S9 HIGH STREET WATER POWER 

HOLYOKE, MASSACHUSETTS DAMS 
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The Hon. The Board of County Commissioners 

Springfield, Mass. VlO/pl 

Levels were taken at the dam and it was noted that two separate 
water lines had been made on the sandy basin where the pond had been 
formed. The lower \<rater line was a more definite line and was found 
to be at an elevation of about 2° A inches higher than the concrete 
portion of the main dam. The earthfill portion of the main dam was 
approximately 35 feet in width and at a height of approximately one 
foot above the concrete wall. Thus, though the water in the pond 
had stood for some time at 2^/h inches above the elevation of the 
top of the concrete wall, the earthfill undoubtedly held the water 
back. 

The second or higher water line around the basin was found to 
be about 10 inches above the lower water line and thus nearly 13 
inches above the level of the top of the concrete. This higher 
water line was found to be a very fine but rather definite line and 
it seemed to indicate that the water level in the pond was raised 
to this elevation for a very short period of time. It was undoubtedlv 
during this period that the water washed over and around the easterly" 
or collapsed end of the dam. There is no evidence on the remaining 
portion:of the earthfill of any water washing over the top of the 
structure. The concrete wall evidently did not extend very far 
into the easterly bank of the v|lley, and it was probably at this 
very easterly end that the water washed down to and around the con- 
crete causing the eventual collapse of the easterlv portion of the 
structure. 

An examination of the upstream pond showed that this small dam 
had failed at the section through which the spillway pipe had been 
laid. The central and buried portion of the spillway pipe was steel 
and large holes had been cut through its side. Water passing through 
the pipe together with seepage through the dam. undoubtedlv caused 
a washout of the dam fill along this pipe and the eventual' failure 
of this dam. This small and upper dam, so called, did not come under 
County jurisdiction, and it is the belief of the undersigned that the 
purpose of this dam and pond was simply to form a mud catcher and 
prevent floating leaves, debris, etc. from entering the lower pond 
which had served as a swimming pool. An examination of the sides of 
the pond showed that the water had, at one time, apparently risen 
above the normal pond level, and as in the case of the lower pond, 
the higher water line was fine but very much more indefinite. It was 
first believed that this pond had probably failed immediately prior 
to the failure of the main dam, at a time when the main pond was 
bringing full, and that the water released from the upper pond 
was contributing factor to the failure of the lower dam. A review 



JAMES L. TSGHE TIGHE 8t BOND WATER SUPPLY 

PHILIP E. BOND rnweniTiMr rkirmrpoc SEWERAGE 

TELEPH0NE CONSULTING ENGINEERS sewage DiSPOSAL 

HOLTOKE 5515 ,S9 H1GH STREET WATER POWER 

HOLYOKE, MASSACHUSETTS DAMS 
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The Hon. The Board of County Commissioners 

Springfield, Mass. k/10/51 

of the water levels and a comparison of the volumes of the ponds 
seem to void this theory in part. However, the high water line of 
the upper pond 5 as was pointed out, was not too definite and it 
is possible that an even higher water level existed than was 
indicated on the ground. 

Recently the undersigned was informed that the up^er pond 
had been washed out some time previously to March 30, however, 
this was heresay evidence and may not he a fact. In any event the 
two water lines on the shores of the main pond appear to definitely 
indicate a sudden short-lived increase in the pond level. Whether 
or not this increase was caused by water discharged suddenly from 
the upper pond, or from some other still unknown source on the 
drainage area, has not been definitely determined. Though the uvper 
dam may have failed previously to the rain storm, it is possible" that 
the failure was only of a partial nature and that complete failure 
may have occurred during the recent rain storm. 

The undersinged plans to continue gathering any information 
on the drainage area which may have a bearing on the dam failure. 
Photographs have been taken of the pond area and the failed 
structures to record the conditions as they existed on the morning 
of March 31, 1951. 

Respectfully submitted, 



frTHTMcDonnell ' 



County Hydraulic Engineer 



October 18 - f 1950 



Mr* John. %.« Sullivan 
c/o R©d Bara lestsnrant 
h?6 Montgomery Street 
Chicopee Falls p Hass. ■ 

Dear Sin 



. In accordance vim the precisions of Chapter 25ft. Section k«f 

et esq, „* the General laws, Tercentenary Bdl?lS. SlatSS to " 
tne inspection* condition and safety of the da*« of nt^iS Si,*** 
you are hereby advised that your two d^C^ateS 4Ste?g ?X Js 
to the rear of your restaurant af the atele aSreSs^aro^Be? 
«cenxly inspected ^ our Engineer and your atte*t?on "if caj£fl 
to the following conditions noted and reeoimendatSS Sfe 5y Mm 

llL^f™?" *? V Fi 11 ^ P 1 ** fourteen Inches to 
diameter and a 2-foot freeboard. The capacity of th* 

gillW Is inadequate for the draimgrSSI^M SSuld 

be increased. Water fxoB the spill wy H M IlSeSaSS 

2?;,ri 1 3 a \! fil S my ", disehaF g s * '«*• upper asm Is located 
djr*«stly above the lover dan and lias en 18-ineh e&seSete 
!i?iV pill y a7 ****** the dan* The 'capacity S th£ 
f JSS £?* & *Mf«ouate and should* iLSLSi! 

fi Lfif^! ?!«?J p ?», Hnd ahaaW te Moored, ffeere 
oltSltf 6 S2 a *S 2 f "J,*»lng.w»hed fro* the dea on the 

tttii ^ th tJ plllm ^IJ %pQ 0a the 'dewstreaa side 

aVlSaSS sSp?e£S ditiei1 Sh °° M fc@ **"*«**•■ aM " 

Very truly yours , 
COUKTY COMMISSIONERS 

By _____ 



Chal 



raaa 



p\-f^Sii~0jfi 



■: : i:X 






[ ^^Pi^§^^BMiM-BM0Mx%W 

ftl :' ^^eiy: : 'l^y;^Q^i^: ; .;Myy th&lyfiiSti: 



ffcpjlSiagpy<>^l^ 

W0^§^^U^^MxWMXM^ii0!f: 



TIGHE & BOND cop 

189 H i gh 3 tr e e t „ 



April 10, 1951 



The Hon. Board, of County 8cmmi ss loners 
Hampden County Court House 
So r i iih: fie Id. , K ass, 



< 



Attention; William Staple ton. Chairman 

Re: Red Barn Dam 
Gentlemen:- : Chioopee, Mass. 

At the rear of the Red Barn Restaurant, located on Montgomery 
Street in C.hicopee t there have been two small dams formerly owned, by 
John. L, Sullivan and now owned by Anthony Spano of 98 Newbury Street. 
The larger of the two dams was at one time owned by Mrs. John H. Ashe, 
This dam as It existed at the time of last inspection consisted of 
a concrete wall 2M- to 30 inches thick and iSi- feet high from the 
brook bed to its top. Behind the concrete wall a sand and earthfill 
35 feet in width, at the top formed the man portion of the dam. The 
upstream face of the dam was a natural slope of about 3 on 1. The 
pond formed by the dam contained somewhat less than a million gallons 
of water and the drainage area was approximately l/4 of a square 
mileo In the center of the earthfill portion of the dam there was 
located a wooded core wall. The remains of the core wall are 
apparent at the present time. Immediately upstream from this main 
dam there was a smaller dam about 8 feet in width on top and 6 feet- 
in height- This was an earth da.rn and it impounded less than 1/2 
million gallons of water. The length of the small dam was ^prox- 
imately 74 feet, while the length of the main section of the larger 
dam was approximately 50 feet. The spillway of each dam was a pipe- 
line laid through the dam. In the ease of the lower dam the pipe- 
line was of steel construction,, while at the smaller and upper dam 
there was a combination concrete and steel pipe. These dams were 
last inspected In September of 1950, and. a report submitted, to your 
Board on October 16 , 1950. The report reads as follows: 

!, The Sullivan dams are located easterly of the Red Barn 
Restaurant on Montgomery Street in Chi copes Falls. One 
dam is located directly above the other and both have a 
drainage area of approximately 1/4 square mile. The 
lower dam has a spillway pipe fourteen inches in diameter 
and a 2-foot freeboard. The capacity of the spillway is 
inadequate for the drainage area , and asiai should, be in- 
creased,, Water from the spillway pipe discharges on 
brick and debris at the base of the dam, and care should be 
taken to see that this area is not washed out by the" spillway 
discharge. The upper dam is located directly above; the lower 
dam and has an IS- inch concrete pipe spillway through the 
darn. The capacity of this spillway pipe Is inadequate and 
should be increased. A screen over the inlet end of the 
pipe restricts the flow through the pipe and should be re- 
moved. There is evidence of fill being washed from the 



z 

, , * i.-__ nY ,-i iwpv r,iT)e on the 

Hui.-. rvn tVip oof.Floe Ol idle Hpili-ft^/ t- J - !; ';' 

dam on. ufit o.; . . x it ion 

^nw-n^troan! side oi the Lia.BU ,.r,i,., \ n ^ 

^• : -"— -;■;-;■ - .,,,_„ + -, ^tpfl and ar.v 1 leakage stopped, 

■■■+- ^i-i-^ n^or- to itp destruction had evidently 
The lower dam as it exibie o o ... ;; ^ These 

been Unproved and enlarge, since - /^ ^£;\^ undersized, who was 

dams 1^.^/J^^ it County LiinLr: This inspection was made 
tnen assisting i-.r . jojjo. u.i- ^' i ^- |j j _ j: ln ,, a i rainstorm wmch 

f „no Wlf an ; axtr f el, h fI y , i™™-^^ ^^^^^ of" the sto™, 

occurred, on AUgum, !«£ <■*-■«■ -t. ■, -. ■, • - T>1fS i PPr >e^tion of tne 

. „ , „ j* ~„ ! v, foil rm rVips c^riftt a! slccn ij-tt .ti-i- i ^.- 

2.*K> mc.nes 01 ra.ni ieii on ta<- ,, .ji i . , +. h a w1 t,hstood the 

£l£ rvttoffK d t^t a th^iu™ y ^■-a.n.-.teiy handled the st.™ 

The «U« dam «as injected also and found to oe satisfactory. 
This dam does not come under Count;.- .1uns«icu.on. 

~ ,.>,;„ n ^, t „ v ,^r'lp^eo in 1Q^^, the smU. size of 
On tne oasis 01 tru.s P» ';" :"d^' t dnndv tonowanhv of the 
the, drainage area involved ^f ^ ' O^; fodowin* his in- 

Son ?n ?95 I that' Souin adondition existed wherein the smll- 

>r main dam reouireci eniarfeifi^, a 
the small and upper dam, the conri 



kj^.-^^^-w-. , ... , _ - oninrtr-inff a-nd contain repairs 

way of the lower or main dam reouireo. enta^ir^ an ■-_■ ■ - . 

were advisable at tne sinail <^ uu ,r ^ - ■ ^ T^ommendations. 
warrant drastio action for immediate en, oi ce.ne.it o. .... ..... . ■■ 

On March 30 and 3 1, 1951, a rainfall, was recorded at 2 20 inches 
on the local area. This storm began at a out 10 a m ; ^;-^° when 
and ended about 3 a.m. on nareh ;1. ,n.s ,s ,ne a : p ^p^ e UT1 a fl rslened. 
the clam or dams failed, m accordance , ^£?^ t^'for^oon'of March 
An investigation at the site was ^^ dam 

ti iqqi it wop found tnat -one easterly end oi uu, .<t. _,... . 
iai oeenlaLedbuf and that tne easterly naif o tne « t/tl — ' 
mine: the downstream face of tne dam naa ooiiap,,ec, ..,,-..u a- - „ 
stream bed, 

■. -■, j- -v.- r , -notAr ttat two seoa.rate 

Levels were taken at the dam ana ,o, ^ -coa ^ ^ _ - 

w»t e r lines had been made on. the sandy basin where^ne pond n, d. .en 
foV^dT *he lower water line, was a jore definite ^^ a ^ h «- ^ e 

to be at an elevation ot aoouu il(t l ™ l lT* n ?fr^:'wi n --Afim was 
portion of tne min dam, Tne eartai , P o, ^ ^^^^ one 
approximately 35 feet m ^nth ^ ;^ ^ ^;: !a .-;- '2 the D ^ had 
foot above the concrete wall, fna^ , tn^a^n -r, , ;-;;.. ^ + f 
;V-« ^i for sow time at 2 iA inches above tne election o, p^ : , l ' L >i 
the concrete "waiir the earthflll undoubted iy held the water Dock. 

The second or higher water line around the hasin was found to 
i. n ih- R pov- the lower water line and thus nearly ^ 
? ^^aboSe^le^of the 'top" of" the concrete This higher war.er 

seemed to indicate that, une *±^\ ~^™ ^-\^ ' Tt was undoubtedly 
this elevation for yf^h o?: ^ ; - * easterly 

during this Period that . ^ ^'J ° ; a^nee' on. the remaining 
or collapsed end ot tne dam, Ihei e .s : ^^ ^ ■ f %he 

portion of the earthflll o: ^{J^ f ^f ^ ; ^ xt ^ d very far into 
structure. The concrete wa 11 ev iaen.,ly „-J ^^^ bly ' at this very 
the easterly Dank ot the valley, and ,. , --'-.- „ r , ni f n n tne concrete 
easterly end that the «ter washed h ^™dePv oorSon of the structure. 
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Roberts Pond Dam aka Epstein Dam 




1952 Chicopee 

Located in Will iniansett on Ro berts Fond. 



City/Town 


Chicopee 


Dam 


Epstein Dam 


Dam 


Huberts Fond Dam 


Name 


Mountain Lake Inc. 


Name. 


Nowak, Chester A 


Name 


Epstein, Thomas 


Water 


Egberts Fond 



August 12 9 1952 



Mr* Thomas Bpstein 

2!? Lexington Avenue 
Holyoke 9 Mass* 

Dear Sirs 

At a recent inspection of your dam at Boberts Pond in Chicopee 
by the County Hydraulic Engineer, the following has been observed 
and reported by hims 

"The spillway and discharge structure have suffered 
severe damage during the recent heavy rains* In his 
opinion the present condition of the spillway is dan- 
gerous* Further overflow of the pond through this 
spillway would result ±a further damage to the spill-. 
tray and could lead to the complete failure of the dam* 
The pond should be drawn down using the hS inch pipe 
and the gate on this pipe should be left in the full 
open position until permanent repairs to the spillway 
have been completed* Plans and specifications for the 
repairs should be filed with this office before any work 
is undertaken*" 

The Board directs you to draw down Roberts £ond and leave the 
hS inch gate full open until such time as the permanent repairs have 
been completed and approved by this office* 

Very truly yours , 

COUHTY COMMISSIONERS 

Ay A By „>, L 









August 12 5 1952 



The Hon. The Board of County Commissioners 
Hampden County Court House 
Springfield, Mass* 

Attns William F* Stapleton* Chairman- 
Gentlemen? 

On Monday, August 11. the undersigned inspected the Epstein 
JsBL^iJJafcSX±!JB^ The spillway and discharge struc- 

ture have suffered severe damage during the recent heavy rains* 
in my opinion the present condition of the spillway is dangerous. 
Further overflow of the pond through this spillway would result in 
further damage to the spillway and could lead to the complete failure 
of the dam* The pond should be drawn down using the *fS inch oipe 
an LJ he gate on thls P^ e s ^°^^ bs left in the full open position 
until permanent repairs to the spillway have been completed* Plans 
and specifications for the repairs should be filed. for your approval* 

Respectfully yours* 



George E. McBonnell 
County Hydraulic Engineer 



copy 

TIGHE .i;BOHD 

Consulting Engineers 

189 High Street, 
Holyoke, Mass. 

December JQ t 1952 



The Hon. Board of County Commissioners 
Hampden County Court House 
Springfield, Mass. 

Gentlemen: 

The work of repairing and rebuilding the spillway at the 
Ro berts Pond Dam in the Fairview section of Chioopea has been 
completed^ The work was Inspected from time to time during 
construction and a high quality of workmanship was always 
Observed. 

Two minor changes in the plans were authorized during 
construction by the undersigned. The first ehange allowed th 
use of a shallower footing wall because to hold to the original 
plans would have placed the footing into _a_ wer ancLless 
desirable foundation material. This condition, was. not dis- 
covered until the excavation for foundations was being 
carried on. The other change allowed the use of gravel in- 
stead of cement grout in the voids of the stone paving down- 
stream from the concrete spillway* Neither of these changes 
were of a major nature requiring the submission of a new 
design* 

The £inal inspection of ....the -Structure has been made and 
the reconstructed. spillway has been. completed in. accordance 
with pland and specifications on file in .your office with the 
exception of the two minor changes hereinabove mentioned. 
Since the work was carried on and completed in the fall of the 
year, side slopes cut back into the natural earth from, the 
spillway channelJsave no cover of vegetation, and _wlll be 
subject to wash and erosion during, the winter and spring* 
Damage done In this manner will jtiaturally. require repairing 
and certain control work by the owner In. the spring, and summer 
of 1953. 

Since the construction work on the spillway. structure 
itself has been satisfactorily completed, the work is recommended 
to your Honorable Board for acceptance, 

|i, JU * ... . Respectfully submitted, 

r 'J i ^^P^ George H. McDonnell,. County Hydraulic 

UUs^ i & ., Engineer 
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March 10, 1953 
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The Hon, The Board of County Commissions 
Hampden County Court House 
Sptingfield, Mass. 

Re: Mt. View Lake Development Dam 
F a irview, Chicopee, Mass. 

Gentlemen: 

In regard to our conversation of Wednesday, March *f. 1953 
with representatives of the Hampden Brewing Company, on the 
above subject dam and pond, I report as follows: 

Mr. Thomas Epstein, owner of the dam and pond in question 
is out of town at the present time, however I contacted Ms 
nephew, Mr. William Epstein by phone and discussed the problem 
of silt and sand washing into the pond of the Hampden Brewing Co. 
I explained to Mr. William Epstein that because of weather cond- 
itions and the fact that the pond was drawn down, apparently 
contributed and aggravated the sanding condition in the stream 
below the dam. I pointed out to Mr. Epstein that if the valve 
in his dam were closed, and it can be closed because the repair 
work at the spillway has been completed, except for minor seeding 
and grading, water would be ponded and erosion now taking place 
in the stream bed within the dry pond would stop. 

Mr. Epstein agreed to cooperate, but stated that he was 
waiting to do certain repair work to the valve prior to closing it^ 
and that this repair work was being hampered by the fact that he 
was not able to get repair parts for the valve since he did not 
know the make and number of the valve. I explained to Mr. Epstein 
how he could probably determine the make and number, and he agreed 
to follo\* the suggestion and expedite the repair work. On completion 
of the repair work he will close the valve and will allow a 
certain quantity of flow down stream of the dam during the period 
that the pond is filling. 

Respectfully submitted, 




County Hydraulic Engineer 



ghm/al 
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March 16, 1953 



The Hon. The Board of County Commissioners 
Hampden County Court House 
Springfield, Mass. 

Gentlemen: 

I have made an inspection this date of the stream between 
the Hampden Brewery in Willimansett and Mr. Epstein's dam at 
Roberts Pond in Fairview, presently known as the Mt. View Lake 
Development. 

At the point where the brook enters the Brewing Company's 
property the brook was running quite muddy and appeared to be 
carrying a fairly large quantity of fine sand, silt and clay 
particles. The inspection of the brook was made today 
particularly to observe conditions following the extremely 
heavy rain storm of Friday March 13th and Sunday March 15th. 

Following the brook upstream, it was noted that the stream 
apparently, during the height of the run-off, overflowed it's 
banks and did some washing of soil areas. In one instance a 
small tributary to the main brook appeared to have eaten into 
adjacent banks and washed soils to the main stream. 

At the site of the dam at Mt. View Lake Development the 
gate was still opened and no water was being stored. The water 
running through the draw-off was quite clear and it was only after 
the water passed below the dam that the stream began to pick up 
and convey quantities of soil particles. 

The recent construction on the spillway is located on the 
left bank of the stream and is situated in such a manner that 
the toe of the cut and fill slopes become the left bank of the 
brook formed by the water after it passes through the draw-off 
pipeline . 

As the water of the brook flows by the new construction 
area some of the very fine particles of the left bank of the 
stream are washed along. In it's course, additional silt, clay 
and sand is picked up by the flowing waters so that by the time 
the stream reaches the Brewing Company pond, a considerable 
quantity of solid matter is being carried with the water. 



-2- 
The Hon. Board of County Commissioners March 17, 1953 

An examination of the construction area where the spillway- 
was rebuilt shows some washing of the newly exposed soil. The 
Concrete spillway has been partly covered with this washed soil 
and the channel down stream of the spillway toe is partly blocked 
with sand and clay. 

When the owner begins to store water in his pond, the condition 
of the stream will improve somewhat, but this improvement will 
probably not be because the ponding of water has stopped erosion 
within the pond. After the pond is filled and water once again 
passes over the spillway, an erosion problem will occur because 
of the water washing the sand and clay, now partly plugging and 
blocking the spillway channel. In my opinion this is not a problem 
of satefy but more a problem of water quality. 

With the coming of the Spring season it would advisable to urge 
the owner to properly loam and plant the raw scarred soil areas 
and to provide the drainage necessary to handle surface run-off 
waters. Until such time as the brook is cleaned below the dam, 
either by man or nature, and until a proper growth of vegetation 
can be provided in the vicinity of the new construction, I believe 
the brook will continue to convey sand, silt and clay particles as 
it flows down stream towards- the Connecticut River. 

This report is submitted to you to provide up to date information 
on the condition of the brook sand for record and file purposes. 

Very truly yours, 

TIGHE & BOND 




WCpwmdlr 



McDonnell 
County Hydraulic Engineer 



ghma/1 



December 16 9 1953 



Mi»* Thoxnas Epstein 
362 High Street 
Holyotce, Mass, 



Dear Sirt 

In accordance with the provisions of Chapter 
253s Section h? et seq„ of the General Laws, Tereen** 
tenary Edition, relative to the inspection^ condition 
and safety of the dams of Hampden County 9 yon ar© 
hereby advised that your dam located at Boherts Pond 
in the Fairview section of Chicopee has been recently 
Inspected by our Engineer, and your attention is called 
to the following conditions noted and recommendations 
made by h±&% 

^Debris in the spillway channel Just below tho 
crest of the structure should be removed* At 
the present time this debris consists of large 
boards and logs and if allowed to remain in the 
channel they may eventually cause a partial. 
blockage of the flow and If the force of water 
moves the© into the narrow section of the channel 
it is possible that damage could be done to the 
earth side slopes of the spillway area by splash* 
ing of the falling water and by diversion of 
streams. of water* n 

Any further Information concerning this matter 
which you may desire win be furnished by this office 
upon request, 



* * 



Very truly youra* 
COUSTY COMMISSIONERS 

By- 



Chairman 



M MHfton maumm n re m H a& t 



OFFICE OF 



ADELSON & EPSTEIN, INC. ' 

ADEP REALTY CORPORATION 

BEVERLY REALTY CORPORATION OF HOLYOKE 

EPSTEIN BROS. 

ESTATE OP ISRAEL EPSTEIN 

EPSTEIN FURNITURE CO., INC. 

HEIRS OF SAMUEL EPSTEIN 

HOLYOKE AUCTION CO., INC. 

HOLYOKE REALTY CORPORATION 

MT. VIEW LAKE DEVELOPMENT, INC. 

OAK REALTY CORP. 



Thomas Epstein 

362 363* HIGH STREET 

HOLYOKE. MASSACHUSETTS 

December 29, 1953 



Hampden County Commissioners 
37 Elm Street 
Springfield* Mass. 



Gentlemen t 



Be your letter of December 16, 1953 pertaining to debris in the channel, 
please be advised that this matter has already been taken care of. 
We want to thank you for calling this matter to our attention. 

Yours very truly, 

MT. VIEW LAKE DEVELOPMENT, INC. 

f, Epstein, 'Treasurer 



TEsdh 
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CD Ohicopee 
Sept. 18, 1956 



The Hon. The Board of County Commissioners 
Hampden County Court House ..-- / 

Springfield, Massachusetts 

Gentlemen: 

I have recently inspected the dam at Roberts Pond in the Fairview 
section of Chicopee and find that the pond has not as yet been 
drawn down for the winter and that the grouted riprap at the end 
of the spillway chute has been undermined. and has broken up and 
settled . It is recommended that the owner of Roberts Pond Dam. be 
urged to draw down the level of the Pond if bhe Pond is not to- be 
used until the 195? swimming season and that additional riprap 
by placed at the downstream end of the spillway chute to compensate 
for the settlement that has occurred. 

Very truly yours, 




George H. McDonnell 
County Hydraulic Engineer 



GHM/mdb 



Sept. 19, 1956 



Mr* Thomas Epstein 
362 High Street 
Holyoke, Mass. 

Dear Sirs 



^ a decent inspection of your dam at Roberts Pond in Pairview * 
our County Baigineer reports that the pond has not as Vet b^n 

rao W at d t°^ ?* *? Pal1 &nd * inter se » so » ^ ^t r e S p- 
sufffcien?lv°to 3 n«,f ra -° nd ?f the ^"-W chute has'settled P 
suiiiclently to oause creaking or the grout and a lowering of i-h* 
elevation of the channel ■ below the spillway cnute. ^ ° 

s™? seaLfif fSL be H U f? d f0r rec ^ational purposes until the 
o^Ti season of 1957, will you kindly open the draw-off pat© 

thtl v^JSS £U ?f a °? 0l ' Hobepts PoGd < * fc is our undSr-staSdLg 
that you ordinarily lower the level of the pond vearl^ Such a 
lowering will increase the safty factor at the dS should 
extremely heavy Fall rains or Spring run-off occS. 

r?oran in\he^Ln^T ifc , Would ** advisable to place additional 
riSaS \Ln iS h^oi ^ d ° W ? 3trSara of the »PiHway chute., This 
Sf?Lf°?. d 4 b ? relatively large in size in order to be stable 
at times 01 nigh flow velocities. 

Very truly yours, 

BOARD OP COUNTY COMMISSIONERS 



William F. Stable ton 



Thomas F. Sullivan 
Acting ~~~ : '. ~~ 

CommlssionerFrancls M. O'Keefe 



TEL. JE 2-8311 



THOMAS EPSTEIN 

REAL ESTATE — INSURANCE 

AUCTIONEER — APPRAISER 
362 HIGH STREET . HOLYOKE, MASS. 

September 20, 1956 



County Commissioners 
County of Hampden 
37 Elm Street 
Springfield, Mass. 



Gentlemen: 

Your letter of September 19, relative to Roberts Pond Dam, 
in Eairview, has been received today. Roberts Pond was formerly owned 
by Mt. View Lake Development, Inc«, of which. I was the treasurer. But 
about six months ago, i\'e sold this pond, together with all surrounding 
land, to Kay-Vee Realty Company, Inc. of ll60 Bay Street, Springfield, 
Mass.. As a matter of fact, our corporation has been dissolved, and I 
would suggest that you contact the new owners. 

I have personally called the office of Thigh & Bond, and 
gave this same information to, I believe, Mr. McDonald's secretary. 

Very truly yours, 




Thomas Epstein 



TE/tf 
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CD. Chicopee 
Sept. 24, 1956 



'The Hon. The Board of County Commissioners 
iHampden County Court House 
Springfield, Mass. 

Gentlemen: 

Regarding my recent report on Roberts Pond Dam dated Sept. 18, 
1956, I have been informed by Mr. Thomas Epstein that Roberts 
Pond Dam is no longer owned by him, but is now the property of 
K-V Realty Corporation, Consequently, a communication should 
be sent to the K-V Realty Corporation relative to Roberts Pond 
Dam and spillway. 

It is recommended that the officials of the K-V Realty Corpora- 
tion be notified of the usual procedure of drawing down the 
pond in the fall and winter months and also of the need of 
repairing the spillway channel downstream of the spillway 
chute . 



Very truly yours, 




GHM/f 



'ge H. Mc Donne 1. 
County Hydraulic Engineer 



Sept. 26, 1956 

K-V Realty Corporation 
1160 Bay Street 
Springfield, Mass. 

Gentlemen: 

It is our understanding that you have purchased Ro ^? rt ^f 
Dam at Mountainview Lake in the Fairview section of ^opee. 
The dam at this Lake comes under Chapter 253 of the ^« e ^l 
Laws of the Commonwealth and, consequently, inspections ot 
this dam and reports thereon are made from time to txme in 
accordance with the Law* 

In a recent inspection of this dam our County Engineer ^P^ s 
that the pond has not as yet been drawn down for the fall and 
winter season and that grouted riprap in the downstream end ox 
the spillway chute has settled sufficiently to cause breaking 
of the grout and a lowering of the elevation of the channel 
below the spillway chute. 

If the pond will not be used for any specific purpose until the 
summer season of 1957, will you kindly lower the leveltf the 
water in the pond by opening the drawoff gate. Jhe drawoff 
gate should only be opened a few turns in order that the dis- 
charre into the brook downstream of the dam will be properly 
controlled to prevent damage and thus objections from persons 
1 downstream* A lowering of the water level ..at thxs dam from 
early fall through the spring heavy runoff season greatly 
Increases the safety factor of this structure. 

During the winter season it would be advisable to place additional 
riprap in the channel downstream of the spillway chute. This 
riprap should be relatively large in size in order „o be stable 
at times of high flow velocities. 

Any further information concerning this matter which you might 
desire will be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



By 

GHM/f Chairman 



CD. Chicopee 
Dec* 12 , 1956 

K-V Realty Corp, 
ll60 Bay St* 
Springfield Mass. 

Gentlemen; 

X have received two plans showing a temporary sanitary sewer 
connecting Mountainvlew Acres trunk sewer to Irene Street 
sewer in Chicopee. One of the drawings submitted is a plan 
and profile of the proposed sewer, vihile the other drawing 
shows details for the inlet and outlet chambers for a temporary 
inverted siphon across the dam at Roberts Pond* 

These plans were left at our office for review and approval* 
I am not certain what approval is wanted in regard to these 
plans. Since I was out of the office the day the plans were 
left, I did not have an opportunity to discuss the plans 
with your representative. 

Our interest in connection xdLth this proposed temporary sanitary 
sewer is to be eertain that any construction carried on at 
Roberts Pond Bam does not endanger the safety of this structure. 
Consequently ,. in order to review these plans , in connection with 
the safety of the dam* it will be necessary to provide much more 
detail than Is included on the drawings* From the drawings it 
would appear as if the location of the two sewers will be on 
the centerline shotm on the plan section of the plan profile* 
The profile shows the two sewers passing under the spillway 
channel. Detailed construction drawings will be necessary to 
show the method of passing under this spillway and the manner 
in which the work is to be done to guarantee that the spillway 
will not crack or settle. The location of the pipelines in 
regard to one another* both horizontally and vertically should 
be shown* We would also be interested to know how the excava- 
tion will be carried on and hoxf the material would be replaced. 

Thus, we are primarily interested in the detailed plans and 
specifications for all construction that will be taking place 
from about sta* 6 to about sta. 11 » Any biowoffs or drains 
connected with the pipeline should be included in the detailed 
plan. In submitting data to us for review and recommendation 
you should Keep in mind that all Information necessary to show 
work being done on the dam proper that might endanger the 
structure should be presented in detail both in plan form and 
written specifications. 

Very truly yours P 



G. H. McDonnell 
GHfyf County Hydraulic Engineer 
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Tel. JEfferson 3-3991 

George H. McDonnell 
Philip W. Sheridan 



DAMS & POWER INSTALLATIONS 
HIGHWAYS & BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



CD. Chicopee 
Dec. 12, 1956 



The Hon. The Board of County Commissioners 
Hampden County Court House 
31 Elm St. 
Springfield, Mass. 

Gentlemen : 

Enclosed is a copy of a communication sent to the K-V Realty 
Company regarding a very preliminary set of plans left at 
this office by messenger, showing a proposed pipeline to be 
constructed across Roberts Pond Dam in Chicopee for the 
purpose of conveying sanitary sewage from a development to 
be built by the K-V Realty Company to an existing sewer on 
Irene Street. The contents of this letter are self-explanatory. 



Very truly yours, 




GHM/f 



'George H. McDonnell 
County Hydraulic Engineer 




NORMAN B. KEDDY 
GEORGE VADNAIS 



fi?o\ w 
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1160 BAY STREET - SPRINGFIELD 9, MASSACHUSETTS 

TELEPHONE RE 3-7851 



December 3, 1957 



Office of County Commissioners 
37 Elm Street 
Springfield, Massachusetts 

Gentlemen: 

In compliance with your letter received November 20, 1957, 
in which you stated that your engineer had noted the conditions 
existing at Roberts Pond in Willimansett. 

He made specific mention of certain maintenance and repair 
work needed in connection with the spillway. 

The riprap which he recommended to be placed immediately at 
the right side of the receiving channel has been completed and was 
brought up to the grade at the end of the concrete chute. 

We would appreciate having your engineer at his convenience 
recheck this location and advise, if it meets with his approval. 



Very truly yours, 

KAY-VEE REALTY COMPANY, INC. 

By: CdQCM U Y ^OAAg j 



ajc A. 



Edgap A. Barre, 
Sales Manager 
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Copy of this letter mailed to George H. McDonnell, 
County Hydraulic Engineer, on December M-, 1957. 
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DAMS & POWER INSTALLATIONS 
HIGHWAYS S BRIDGES 
HOUSING DEVELOPMENT 
WASTE DISPOSAL 



May 2,1958 



The Hon. Board of County Commissioners 
Hampden County Court House 
Elm Street 
Springfield, Mass. 

Gentlemen: 

On Monday, April 28,1958, the undersigned inspected the dam 
? , R S b ^ Pon J in the Willimansett section of Chicopee and 
1 found that certain work requested in the past had been done 
1 by the Owner of the structure. The dam itself was in re- 
latively good condition. However, surface runoff from elevat- 
ed ground adjacent to the dam on the north side was SashinI 
;down over the surface of the dam and causing a gulley to bf 
I formed on the loose sandy fill of the upstrfam face? 7 

It would seem advisable to notify the Owner that drains of 
surface water onto the top of the dam shoSld be prev"en?f d Sy 

north°2nd r ofK n f P JS P ? r ditcheS on natural grounS at thf 
' ?nS\S ^ the dai ? that would divert s t°™ water flow either 

iK.2S rSaf ssSngf lnt0 the brook belo » *" 

oS'in the^cin^f o? tZ S ^ S c °S S ?r? ti0n that has been ca ^ied 
of sSrfaL rSnoff y w?fi S ? am End J* iS antlc *Pated that the rate 
ui buriace runoff will be increased somewhat bv this cnnqfr-nnHon 
It is imperative that the dam be kept in good conditiSSSd tS? 

^e°^lllZf%t^L m T S H °g e?atlnS the S?e dl in°She n drawSff 
?il „™., i extreme storm to be certain that water level In 

£per?enoea e ?n n ?o^ iSe t0 ° *?■ Should a ««<* flood or ?he ?ype 

§ S e^pr |ea 9 ^ISL^O^ST^IiE^Jl 



Respectfully submitted 



GHM/cmb 




County Hydraulic Engineer 



May 7, 1958 

K/V Realty Corporation 
1160 Bay Street 
Springfield* Mass* 

Gentlemen: 

In accordance with the provisions of Chapter 253* Section 45, et.seq. 
of the General Laws,, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden County, you are hereby 
advised that your dam at Roberts Pond in the Willimansett section of 
Chicopee has been inspected recently by our Engineer and the following 
conditions have been noted and pointed out to this Board. 

Surface watea* runoff from natural ground on the northerly |3hd of the 
dam runs onto the dam and causes a gulley to form on the upstream face 
of the structure. Surface water should not be allowed to run onto the 
top of the dam* The only surface water on the dam should be that fall- 
ing directly onto the structure during a rainstorm* Water from 
adjacent areas should be diverted from the dam hj either ditching or 
diking and all surface flows should be made to flow over natural ground 
into the pond area or into the brook at a distance doisnstream from the 
dam. Will you kindly have this matter taken care of so that there will 
be no further erosion on the dam? 

With the development of the land area adjacent to the pond, it can be 
expected that the rate of surface runoff will increase somewhat. It 
would be advisable to keep the level of the pond as low as possible 
except during those periods of the year when the pond is being used 
for definite recreational purposes. 

A responsible member of your corporation should be assigned to seeing 
that the dam is properly maintained and to operate the gate on the draw- 
off pipe thru the dam as necessary to aid in passing flood flows. This 
dam is immediately upstream from a built-up section of Willimansett and 
consequently, all safety factors must be considered and all precautions 
must bertaken to guaranty the safety of the dam. Will you kindly notify 
our hydraulic engineer, Mr. George H. McDonnell at Bolters & Pequot Siis. 
in Holyoke, Mass. or notify this office of the person who is to be re- 
sponsible for the operation of the gate and the maintenance of the dam. 

Any further information concerning this mattes which you might desire 
will be furnished by this office upon request. 

Very truly yours 

BOARD OF COUNTY COMMISSIONERS 

B y 

chairman 



Dec. 17, 1958 



K-V Realty Corporation 
1160 Bay Street 
Springfield, Mass. 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, you are hereby advised that 
your dam located in Willimansett on the pond formally known as Roberts 
Pond, has been recently inspected by our Engineer and your attention is 
called to the following conditions noted and recommendations made by 
him. 

"A fence has been constructed by the owner along the downstream 
edge of the top of the dam. No gate is located in the fence to allow 
for ease of access to the spillway channel and the spillway chute 
itself. A gate should be installed in this fence and, if the gate is 
to be kept locked, keys should be immediately available for any- 
one malting inspections or required to do emergency work. 

A wire screen and projecting sticks extending under the spillway 
channel bridge and blocking a portion of the spillway channel it- 
self should ail be removed. There should be no obstruction under 
this bridge that would act to collect debris and thus impede the 
passage of flood water. 

Sand washed into the spillway channel should be cleaned out and 
the channel returned to its proper capacity. 

The embankment of the dam should be cleared of all tree and brush 
growth and the growth of a good thick sod should be encouraged. 

Gullies on the surface of the embankment as the result of surface 
wash should all be filled in and this washed condition corrected. 
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The masonry spillway overflow chute and the construction at the 
bottom of the chute was satisfactory at the time of the last inspec- 
tion. " 

Any further information concerning this matter which you may desire will be 
furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 

TIGHE 
iBOND 



CIVIL.SANITARY AND ELECTRICAL ENGINEERING 

INVESTIGATIONS, REPORTS.PLANS AND SPECIFICATIONS 

SUPERVISION OF CONSTRUCTION AND OPERATION 



C ON SULTIN G ENGINEERS 



-^ „, . BOWERS AND PEQUOT STREETS 

CD Chxcopee H 0LYOKE, MASSACHUSETTS 

April 9 > 1959 TEL.JEFFERSON 3-3991 



The Hon. the Board of County Commissioners 
Hampden County Commissioners 
Springfield, Massachusetts 

Gentlemen: 

The dam at Roberts Pond in Willimansett now owned by K-V Realty Corporation 
of 1160 Bay Street, Springfield, Mass. , was recently inspected by the under- 
signed. 

A reinspection of the Roberts Pond Dam shows that the owner has not complied 
with the requirements as set forth in your communication of December 17, 1958. 
The fence constructed along the downstream edge of the dam is a solid fence with 
no gate located so as to allow for easy access to the spillway channel and the spill- 
way chute itself for inspection and maintenance purposes . 

Objects projecting from the spillway channel bridge and blocking a portion of the 
spillway channel itself are still in place. The spillway channel should be cleared 
of all debris and objects so that free flow in the entire cross sectional area of the 
spillway channel' can occur. 

The dam embankment should be cleared of tree and brush growth and a thick sod 
should be built up thru loaming, fertilizing and seeding. This sod should cover 
the downstream face of the dam. 

Gullies on the surface of the embankment still exist and surface drainage should 
be provided to prevent surface water from washing over and onto the dam embank- 
ment itself. 

It is recommended that the owner be urged to comply with the above as soon as 

possible. 

Very truly yours , 




[cDonnell 
County Hydraulic Engineer 
GHM/mb 



April 15, 1959 



K-V Realty Corporation 
1160 Bay Street 
Springfield, Mass. 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45* et seq* of the 
General Laws, Tercentenary Edition, relative to the inspection, condition and 
safety of the dams of Hampden County, you are hereby advised that your dam 
located in Wiilimansett on the Pond formerly known as Roberts Pond, has 
been recently inspected by our Engineer and your attention is called to the 
following conditions noted and recommendations made by him. 

"A reinspection of the Roberts Pond Dam shows that the owner has 
not complied with the requirements aG set forth in your communica- 
tion of December 17, 1958. The fence constructed along the down- 
stream edge of the dam is a solid fence with no gate located so as 
to allow for easy access to the spillway channel and the spillway 
chute itself for inspection and maintenance purposes. 

Objects projecting from the spillway channel bridge and blocking a 
portion of the spillway channel itself are still in place. The spill* 
way channel should be cleared of all debris and objects so that free 
flow in the entire cross sectional area of the spillway channel can 
occur. 

The dam embankment should be cleared of tree and brush growth 
and a thick sod should be built up thru learning, fertilizing, and 
seeding. This sod should cover the downstream face of the dam. 

Gullies on the surface of the embankment still exist and surface 
drainage should be provided to prevent surface water from wash- 
ing over and onto the dam embankment itself. " 

The correction of the conditions as reported by the County Hydraulic Engineer 
should be attended to immediately. Kindly take the necessary action to carry 
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out these recommendations so that the safety of your dam may be improved 
and the structure meet the requirements of good maintenance and operation. 

Any further information concerning this matter which you may desire will be 
furnished by this office upon request* 

Very truly yours » 

BD. OF COUNTY COMMISSIONERS 



Mountain Lake, Inc. 




k^ 



«/,' 




RICHARD D. VADNAIS 
President 



April 17, 1959 



Office of the County Commissioners 

County of Hampden 

37 Elm Street 

Hampden, Massachusetts 

Gentlemen: 

This is to inform yOu that we are in Receipt of your 
letter dated April 15, 1959, regarding Roberts Pond 
Dam. 

The work which you requested to be done will be 
started as soon as possible. 

This is to inform you also that this property is 
now owned by Mountain Lake, Inc. 

Sincerely yours, 

MOUNTAIN LAKE, INC. 
By: 



1 160 BAY STREET 
SPRINGFIELD, MASS. 



REpublic 3-7851 




ichard D. ^Vadnais 
President 



RDV:bar 



Copy of this letter mailed to George H. McDonnell, County 
Hydraulic Engineer, on April 21, 1959* 



Dec. 23, 1959 



K-V Realty Corp. 
1160 Bay Street 
Springfield, Mass. 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45* et seq. of the Gen* 
era! Daws, Tercentenary Edition, relative to the inspection, condition and safety 
of the dams of Hampden County, you are hereby advised that your dam located in 
Willimansett on the pond formally known as Roberts Pond, ha3 been recently in- 
spected by our Engineer and your attention is called to the following conditions 
noted and recommendations made by him. 

"The gate recommended for installation in the fence has been erected 
and is satisfactory. The screen wire across the spillway channel at the 
bridge location acts as a debris catcher and should be removed. There 
should be no obstruction to the flow of water in the spillway channel. 

All brush and miscellaneous tree growth on the face of the dam should 
be cut and the turf on the downstream face of the dam should be improved 
thru fertilizing and the application of loam and seed as needed. 

On the date of the last inspection in December, the water level was found 
to be about one foot below spillway crest. The drawoff gate was open 
about 6" more or less and the normal flow of the brook passed thru the 
drawoff tube. 

Heavy riprap should be placed at the bottom of the spillway chute at the 
end of the concrete paved section so as to prevent any further erosion 
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Any further information concerning this matter which you may desire will be fur- 
nished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



.GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWAR0 J. BAYON' 

TIGHE 
iBOND 



CIVIL.SANITARY AND ELECTRICAL ENGINEERING 

INVESTIGATIONS, REPORTS.PLANS AND SPECIFICATIONS 

SUPERVISION OF CONSTRUCTION AND OPERATION 



CONSULTING ENGINEERS 



BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 

CD Chicopee 
Feb. 18, I960 

The Hon. the Board of County Commissioners 
Hampden County Court House 
37 Elm St. 
SpringfieLd, Mass. 

Gentlemen: 

Reference is made to the recent heavy rainstorm and related runoff that 
occurred on Thursday morning, Feb. 11, I960. On that day, the under- 
signed was attending a conference in Boston in the office of the Commis- 
sioner of the Department of Public Works of the Commonwealth of 
Massachusetts. Consequently, calls in connection with problems realted 
to streams and dams were handled by personnel of our office. 

Late in the morning on Feb. 11, a call came in pertaining to the flooding 
of the brook in Willimansett downstream of Roberts Pond and in the 
vicinity of Montgomery St. Mr. Andros of our office investigated and 
reported to me as folLows. Upon inspecting Roberts Pond Dam in the 
Fairview section of Chicopee, just upstream from Willimansett, the water 
level behind the dam was found to be approximately 3* below the top of the 
earth embankment. Approximately 8" to 10" of water was flowing over the 
crest of the spilLway chute. The water surface in the spillway was about 
2.4 ft. below the underside of the roadway bridge girder that spans the 
spillway. During the heavy runoff, the spillway was found to be in satis- 
factory condition and there was no evidence of any settling or sliding in 
the spillway or at the chute. 

Very little water was passing thru the drain tube in the dam as the gate 
appeared to be in very nearly closed position. 

On the downstream side of the northerly end of the earth embankment 
forming the dam, a washout of about 10 cubic yards to 15 cubic yards in 
size had occurred as the result of surface runoff accumulating in this 
area. The washout was not serious enough to weaken the dam. However,! 
if the rainstorm had persisted for a long time or the rate of rainfall had 
increased greatly, the size of the washout could have been enlarged and 
the earth embankment of the dam might have been endangered. At the 
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&BOND CONSULTING ENGINEERS cd Chicopee 

Feb. 18, I960 
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time of the inspection, the earth embankment of the dam was not in danger. 

The owner of the dam should provide proper drainage of surface water and 
surface water should be diverted from the top of the dam to prevent a 
recurrrence of the washout. 

Mr. Helm, a superintendent for the owner of the dam, arrived at the site 
, while our Mr. Andros was present. Mr. Helm was asked to divert the 

surface water so that it would not accumulate on the end of the embankment 
of the dam and he was asked to do the work immediately. 

At the time of the inspection, the pond was dropping at the rate of about 1" 
per hour. Downstream in the vicinity of the Trembiay Barrel Co., water 
was overflowing the brook and causing flood conditions. Consequently, the 
drawdown gate at Roberts Pond Dam was not opened. There was no danger 
to the dam and opening of the gate would simply increase flooding downstream. 

An inspection of the dam was made at the request of personnel from the 
TrembLay Barrel Co. Apparently personnel were concerned over the 
possibility of the dam being washed out. 

It is recommended that a communication be sent to the owner of the dam 

directing that surface drainage at the northerly end of the dam be changed 
and the drainage properly controlled to prevent the recurrence of the 
washout. Also, it would seem advisable to again request the owner of the 
dam to draw down the pond during the fall, winter and spring months, if 
"; he plans no particular use for the water during those seasons of the year. 
By keeping the pond empty, the volume of the pond could act as storage for 
high rates of runoff and thus, decrease to some extent, during certain 
rainstorms, flooding conditions downstream. 

Very truly yours, 





George H. McDonnell 
County Hydraulic Engineer 
GHM/f 



CD Chlcopee 
Feb. 23, I960 

Mountain Lake, Inc. 
1160 Bay St. 
Springfield, Mass. 

Gentlemen: 

You are hereby advised that your dam located in Chicopee at the site of 
the pond formerly known as Roberts Pond, was inspected during the 
heavy rainstorm of Thursday, Feb. II, I960, and your attention is called 
to conditions that existed as the result of the rainstorm. 

Our County Hydraulic Engineer reports a sizeable washout occurred on 
the downstream face at the northerly end of the dam embankment. 
Whereas the washout did not endanger the embankment, the continuation 
of the rainstorm or an increase in the rate of precipitation might have 
enlarged the washout to a point where the dam embankment could have 
been endangered. 

In order to prevent the recurrence of such a washout and the possible 
breaching of the embankment of your dam, you are directed to change 
the grading of the ground in the vicinity of the northerly end of your dam 
so that all surface runoff will be directed away from the dam. The 
surface runoff should be directed downstream of the dam at a point far 
enough to the north where the dam embankment itself will not be endangered. 
Proper channel or pipe facilities should be provided on the steep portion of 
the natural or filled slope of the ground so that a concentration of runoff 
will not cause gullying. If catchbasin facilities are to be included, side 
inlets should be provided and a design used whereby leaves, twigs, paper 
and miscellaneous debris will not plug the entrance to the drainage system. 

If a chute type of installation is to be considered for carrying the runoff to 
the brook below the dam, care must be used in constructing this facility 
ao that frost heaves, ground settlement, and the effect of running water as 
well as the elements will not cause cracking and disintegration of the chute. 

Our Board is aware of the fact that the pond formed by the dam is used 
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Feb. 24, I960, Coat. 



duffing the summertime for swimming and other recreational purposes. 
It is possible that no specific use is made of the ponded water during the 
fall, winter, and spring months. If this is so, it would be advisable for 
you to drain your pond early each fall and to keep the pond drained thru 
the months of heavy spring runoff. In that way, maximum safety will be 
provided at the dam and your facility could be used to reduce runoff 
conditions In the brook downstream of the dam. If you agree to empty 
the pond each fall thru the spring months, as was practiced by a former 
owner, the gate on the tube thru the dam could be left open to a predeter- 
mined amount to provide for the direct passage thru the dam of normal 
brook flow and usual amounts of runoff from average rainstorms. 

The County Hudraulic Engineer would be pleased to meet with you to 
advise you in connection with the construction of proper drainage 
facilities and to discuss the advantages of draining your pond each fall 
thru the following spring months. 

■ 

Any further information concerning this matter which you may desire 
will be furnished by this office upon request. 

Very truly yours, 

Board of County Commissioners 



CD Chicopee 
Feb. 23, I960 

Mountain Lake, Inc. 
1160 Bay St. 
Springfield, Mass. 

Gentlemen: 

You are hereby advised that your dam located in Chicopee at the site of 
the pond formerly known as Koberts Pond, was inspected during the 
heavy rainstorm of Thursday, Feb. 11, I960, and your attention is called 
to conditions that existed as the result of the rainstorm. 

Our County Hydraulic Engineer reports a sizeable washout occurred on 
the dowartream face at the northerly end of the dam embankment. 
Whereas the washout did not endanger the embankment, the continuation 
of the rainstorm or an increase in the rate of precipitation might have 
enlarged the washout to a point where the dam embankment could have 
been endangered. 

In order to prevent the recurrence of such a washout and the possible 
breaching of the embankment of your dam, you are directed to change 
the grading of the ground in the -vicinity of the northerly end of your dam 
so that all surface runoff will be directed away from the dam. The 
surface runoff should be directed downstream of the dam at a point far 
enough to the north where the dam embankment itself will not be endangered. 
Proper channel or pipe facilities should be provided on the steep portion of 
the natural or filled slope of the ground so that a concentration of runoff 
will not cause gullying. If catchbasin facilities are to be included, side 
inlets should be provided and a design used whereby leaves, twigs, paper 
and miscellaneous debris will not plug the entrance to the drainage system. 

If a chute type of installation is to be considered for carrying the runoff to 
the brook below the dam, care must be used in constructing this facility 
so that frost heaves, ground settlement, and the effect of running water as 
well as the elements will not cause cracking and disintegration of the chute. 

Our Board is aware of the fact that the pond formed by the dam is used 
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during the summertime for swimming and other recreational purposes. 
It is possible that no specific use Is made of the ponded water during the 
fall, winter, and spring months. If this is so. it would be adv sable for 
you to drain your pond early each fall and to keep the pond drained thru 
the months of heavy spring runoff. In that way, maximum safety will be 
provided at the dam and your facility could be used to reduce runoff 
conditions In the brook downstream of the dam. If you agree to empty 
the pond each fall thru the spring months, as was practiced by a former 
owner, the gate on the tube thru the dam could be left open to a predeter- 
mined amount to provide for the direct passage thru the dam of normal 
brook flow and usual amounts! of runoff from average rainstorms. 

The County Hudraulic Engineer would be pleased to meet with you to 
advise you in connection with the construction of proper drainage 
facilities and to discuss the advantages of draining your pond each fall 
thru the following spring months. 

Any further Information concerning this matter which you may desire 
witJUbe. furnished by this office:;upon*aquest;! ">■ 
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Very truly yours, 

Board b£ Bounty Commissioners 



M* .■il i I ) I 



Nov. 30, I960 

Mountain Lake Inc., 
Il60 Bay Street 
Springfield, Mass. 

Att: R. D. Vadnals, Pres. 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, 
et seq. of the General 3Jaws, Tercentenary Edition, relative to 
the inspection, condition and safety of the dams of Hampden 
County, you are hereby advised that your dam, located in Wllli- 
mansett on the pond formally known as Roberts Pond, has been re- 
cently Inspected by our Engineer and your attention is called to 
the following conditions noted and recommendations made by him. 

"The spillway approach channel should be cleaned of all de- 
posits and properly shaped. All obstructures to the flow 
of water in the channel should be removed. Overhanging 
trees should be cut and trimmed. 

The spillway chute is undermined at the foundation adjacent 
to the top left side of the masonry. This undermining 
should be corrected immediately and proper repairs made to 
protect the foundation. Riprap and grouted stone at the end 
of the spillway chute is undermined and repairs are needed. 
The riprap at the end of the chute should be improved, en- 
larged and extended. 

The dam embankment should be brushed and cleared of large 
trees. The embankment face should be loamed and the loam 
properly fertilized and seeded to result in the formation 
of a good thick growth of sod. 

When last inspected the pond was found to be about 3-inches 
below the level of the spillway crest. The drawdown gate 
was found to be open a few inches and flow of the brook into 
the pond was about equal to the quantity of water released 
by the slightly opened drawdown gate. 

The pond should be drawn down slowly and, once emptied, the 
gate should be left open about one-half until such time as 
the dam embankment, the spillway channel and the spillway 
chute are properly repaired," 
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Conditions at this dam are such that repairs should be made as 
soon as possible, if you wish to maintain a normal water level 
in the pond upstream of the dam. 

Failure of this dam at a time when the pond is full could do 
much damage downstream and cause loss of life. Therefore, it 
is essential that the dam, the spillway channel and the spill- 
way chute Itself be maintained in proper condition # No doubt 
work being planned on the flood control project for Wlllimansett 
Brook may include changes at your dam. However, until such 
time as these changes can be made, the dam must be maintained in 
proper condition, if water is to be stored in the pond. 

Any further information concerning this matter which you may 
desire will be furnished by this office upon request. 

¥ery truly yours 

BOARD OP COUNTY COMMISSIONERS 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J, BAYON 

TIGHE 
mBOND 



CIVI L.SAN ITARY AND ELECTRICAL ENGINEERING 

INVESTIGATIONS, REPORTS, PLANS AND SPECIFICATIONS 

SUPERVISION OF CONSTRUCTION AND OPERATION 



CONSULTING ENGINEERS 



BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

T E L . J E F FERSON 3-3 99T- - v 

CD Chicopee 
Apr. 3, 1961 
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The Hon. the Board of County Commissioners 
Hampden County Court House 
37 Elm Street 
Springfield, Massachusetts 

Gentlemen: 

I noted in a press release recently, that plans for the pro- 
posed flood control project in Willimansett have been com- 
pleted and that bids on the work are to be called for in the 
near future. I am of the opinion that plans for this work 
may include certain changes and alterations to the Roberts 
Pond dam and spillway. Consequently, I have written to the 
Division of Waterways pointing out that if a change is to 
be made in the dam and spillway, plans and specifications 
thereof should probably be submitted to your Board for re- 
view. 

Enclosed is a copy of my letter to the Waterways Division 

of the Department of Public Works, Commonwealth of Massachusetts 

for your files. The contents are self explanatory. 

truly yours 





*ge H. : McDonnell 
County Hydraulic Engineer 
GHM/cmb 
enc. 
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April 6, 1961 



Mr. Geor.e H. McDonnell 

Count., Hydraulic Engineer 

Hampde;. Jounty 

Tighe oc Bond 

Bawers & Pequot Streets 

Hoiyoke, Mass. 

Dear Sir: 

Reference is made to your letter of April 3, relative to 
proposed flood control project in the Willimansett section 
of the city of Chicopee. 

No work is proposed on the so-called Roberts Pond dam 

or spillway. • 

Very truly yours, 

ROBERT B. MACKINNON 
Chief Waterways Engineer 
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The Hon. the Board of County Commissioners p JOM' '" 

Hampden County Court House | <U /-"' J_J., 

Springfield, Mass. v 

Gentlemen: 

Reference is made to the Roberts Pond Dam in Willimansett and previous 
recommendations for necessary work at this dam in connection with mak- 
ing the structure safe. The undersigned has not recommended that the 
Owner of the dam be directed to proceed immediately with the necessary 
repairs, since there was a question in my mind that the Willimansett 
Flood Control project might extend back to the dam and include the dam 
in the flood work construction. 

Plans for the flood work have not been prepared and I contacted the Public 
Works Dept. , Div. of Waterways for information regarding changes or 
improvements to the dam that might result due to the flood control project. 

Mr. MacKinnon, Chief Waterways Engineer, notifies me, and I quote: 
"No work is proposed on the so-called Roberts Pond Dam or spillway. " 

In view of this fact, I believe a communication should be forwarded to 
the Owners of Roberts Pond Dam advising them that repair work as 
previously recommended must be made this Spring or the pond drawn 
down and dept drawn down until the work has been approved and accepted 
by the County. 



Vajif truly your s 




ursj^? 



George H. McDonnell 
County Hydraulic Engineer 



MEMO 



From.- TIGHE & BOND, Cons. Eng'rs 

Miss Neilson 



To 



Given to 



Job No. 



Location 



CD Chieopee 



(Compony) 



Station . 



Subject Dating of letter to Bd of County Comma 



Dale . 



April 13, 1961 



You will note that I have dated this letter Tuesday, April 18, 1961* 
Since next Wednesday is the 19th and thus a holiday, I am taking 



a chance that the Board may be meeting on the 18 th. If this date is 
not right, would you please just change the date to conform with 



whatever day the County Commissioners actually sign the letter? 



Thank you. 



George H. McDonnell 




Signed 



(■ \ 



<3£QPGE H.M c DONNELL' 
PHILIP W.SHERIDAN ' 
EDWARD J.BAYON 

TIGHE 
iBOND 
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BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



CD Chicopee 

May IQ, 1961 
The Hon. the Board of County Commissioners 
Hampden County Court House 
37 Elm St. 
Springfield, Mass. 

Gentlemen: 

On Thursday afternoon, May 4, 1961, I met with Mr. Vadnais of the 
Mountain Lake Corp. , and also with Mr. Joseph Nigro of 476 Main St. , 
West Springfield, the new owner of the dam at Roberts Pond in the Will- 
imansett section of Chicopee. For a number of years the dam and pond 
have been owned by Mountain Lake, Inc. Ownership is now passing, or 
has already passed, to Mr. Joseph Nigro. Mr. Nigro wished to know 
what had to be done to put the dam and spillway in good condition. I 
pointed out the various things and the needed work as outlined in your 
letter to Mountain Lake, Inc., dated Nov. 30, I960. Also, I pointed 
out to Mr. Nigro that the gate at the dam has recently been closed and 
that water is being ponded in spite of your letter of April 18, 1961 
wherein Mountain Lake, Inc. was told that the pond should be kept drawn 
down and the gate partially opened so that the normal dry weather flow 
of the stream can pass thru the conduit in the embankment and storm 
water runoff can be temporarily stored in the basin wherein the pond is 
normally formed. 

It is recommended that a communication be sent to Mr. Nigro pointing 
out to him personally the necessary work to be done at this dam and the 
fact that the pond should be kept drawn down until the work has been 
completed. 




>onnell 



)rge H. McDc 
County Hydraulic Engineer 



GHM/f 



CD Chicopee 

May 10, 1961 

The Hon. the Board of County Comraiss ioners 
Hampden County Court House 
37 Elm St. 

Springfield, Mass. 

Gentlemen: 

bn Thursday afternoon, May 4, 1961, I met with Mr. Vadnais of the 
Mountain Lake Corp. , and also with Mr. Joseph Nigra of 476 Main St. , 
West Springfield, the new owner of the dam at Roberts Pond in the Will- 
imansett section of Chicopee. For a number of years the dam and pond 
have been owned by Mountain Lake, Inc. Ownership la now passing, or 
has already passed, to Mr. Joseph Nigra. Mr. Nigro wished to know 
what had to be done to put the dam and spillway in good condition, I 
pointed out the various things and the needed work as outlined in your 
letter to Mountain Lake, Inc., dated Nov. 30, I960. Also, I pointed 
out to Mr. Nigro that the gate at the dam has recently been closed and 
that water is being ponded in spite of your letter of April 18, 1961 
wherein Mountain Lake, Inc. was told that the pond should be kept drawn 
down and the gate partially opened so that the normal dry weather flow 
of the stream can pass thru the conduit in the embankment and storm 
water runoff can be temporarily stored in the basin wherein the pond is 
normally formed. . 

It is recommended that a communication be sent to Mr. Nigro pointing 
QUt tq him personally the necessary work to be done at .this dam and the 
fac^tn&t the pondshould be kept drawn down iuntifcltheuwork has been ; 
completed. 

Very truly yours, 



George. H. McDonnell 
County Hydraulic Engineer 



GHM/f 



May 10, 1961 



Wei Joseph Nigro 

476 Main Street 

West Springfield, Mass. 

Dear Sir: 



In 

et 



*r»r»ordance with the provisions of Chapt, 253* Sect J°5, 2 !5% rt 
flf Ht of the General Laws, Tercentenary Edition, relative to 
?he !Sspection,^ndSion and safety of the dans of Hampden 
Skityfyou are hereby advised that the ^p™ £™ ^ a £ 
Sired or are in the process of acquiring, |t ?£berts Po 32b£ 
Willimansett, from Mountain Lake Inc., of Spr in g^lo^ nass 
is in need of certain maintenance and repairs. 5°^equen£i|, 
if the dam is to remain active and a pond to be formed, tnese 
repairs must be done as soon as possible. 

«\ mvw* c-ninuav atroroach channel should be cleaned of all de- 
S) ^ilfofllnHnd^ther^terials The channel L should be 
™->nnerlv shaded. All obstructions to the flow of water in 
?he P channel Ihould be removed and overhanging trees, as well 
as brush, cut. No obstruction in the form of wire netting 
or related supports should be in the channel. ^ : 
bridle, if to remain in place, should span the e ^^ e .^^ el 
so at not to present any pier to impede flow or hold debris. 

b) The spillway chute is undermined at the foundation adjacent 
J to tS top left side of the masonry. This ^""J^MMSt 
be corrected immediately and proper re pairs mad e t o pro e t 
the foundation from further undermining. Soft and ^ s ^ al>le 
earth should be excavated by hand from the ca ▼«£ «* J 11 ® 
cavity packed with either mass concrete or a mixture 01 sana, 
clS and gravel. The slope of the embankment to the left of 
?hP left spillway chute wall should be cut back and then 
coverel wi?h grlveJ so as to properly protect the spillway 
from further undermining. 

c) The downstream face of the dam embankment should be cleared 
of all brush and large trees. The embankment face should be 
loamed where necessary and the loam properly fertilized and 
seeded to result in the formation of a good thick growth of 
sod. Throughout the year brush and any tree growth that starts 
again should be cut down. 



2. 
May 10, 1961 

d) Riprap and grouted stone at the end of the spillway 

ohute will become undermined and in a poor state of re- 
pair following reactivation of the spillway chute for 
a period of a month or two. At that time, it will be 
necessary to place additional heavy riprap to guarantee 
protection of the end of the spillway chute masonry* 

On April 18, 1961, a communication was sent to the then owner 
of the dam, Mountain Lake Inc., regarding the repairs and 
maintenance work as outlined hereinabove and regarding the need 
for maintaining the pond empty until the repair work has been 
completed. Prom the letter of April 18, 1961 to Mountain Lake 
Inc". , we quote the fourth paragraph from the bottom of page 1 
and the paragraph on page 2. 

"Until such time as the dam and spillway are put in good 
condition and meet requirements for safety, the pond 
should be kept drawn down and the gate partially opened 
so that the normal dry weather flow of the stream can pass 
thru the conduit in the embankment and storm water runoff 
can be temporarily stored in the basin wherein the pond is 
normally formed. 

If you plan to draw down the pond completely by opening 
the conduit gate, we remind you that the gate should be 
opened very slowly and over a long period of time, so 
that sudden release of water from the pond will not re- 
sult to cause flooding downstream. An inch or two of ad- 
ditional gate opening each day would be the maximum rate of 
opening advisable to prevent a sudden increase in brook 
flow downstream* This slow rate of gate adjustment can be 
made at any time you so desire. 

As -Owner- of this dam, you should be aware of the problems of 
flood control downstream In Willimansett where the brook is 
shallow and narrow. Any sudden Increase in flow in the brook 
ban cause flooding of property downstream. 'Consequently, you 
should never open the gate at the dam to release a large quantity 
of water,. Any operation of the gate should be as described here7 
inabove, wherein the gate opening is increased only an inch or 
two each day until such time as the gate is open enough to cause 
slow pond drawdoxm. 

If you have any question in connection with this matter, please 
contact our Board or the County Hydraulic Engineer, George H. Mc 
Donnell at Holyoke, JB 3-3991* 

Very truly yours 

BOARD OF COUNTY COMMISSIONERS 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 

TIGHE 
iBOND 



CIVIL.SANITARYAND ELECTRICAL ENGINEERING 

INVESTIGATIONS, REPORTS.PLANS AND SPECIFICATIONS 

SUPERVISION OF CONSTRUCTION AND OPERATION 
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BOWERS AND PEOUOT STREETS 
HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



May 22, 1961 

The Hon. the Board of County Commissioners 
Hampden County Court House 
37 Elm Street 
Springfield, Mass. 

Gentlemen: 

The undersigned inspected Roberts Pond Dam on Friday after- 
noon, May 19> 19^1, for the purpose of determining whether 
or not the Pond is being kept drawn down pending the comple- 
tion of certain recommended maintenance and repair work as 
set forth in your communication of November 30, i960 to 
Mountain Lake, Inc., your letter of April 18, 1961 to Mountain 
Lake, Inc., and your letter of May 10, 1961 to a Mr. Joseph 
Nigro of West Springfield, the man contemplating purchasing 
the dam and property from Mountain Lake, Inc. 

Since the pond is being maintained at or near full elevation, 
and since the work as recommended in the spillway, at the 
spillway chute, and at the dam has not been done, it would 
be advisable to dispatch another communication to Mountain 
Lake, Inc., directing that they draw down the pond and keep 
the pond drawn down until repair work has been completed and 
is acceptable to your Board. 

It is possible that the property has been transferred from 
Mountain Lake, Inc., to Mr. Joseph Nigro. Thus, it would be 
advisable to direct that Mountain Lake, Inc. advise you in 
writing, by return mail, as to whether or not the Corporation 
is still the owner. 



Very, truly yours, 




George H. McDonnell 
County Hydraulic Engineer 
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GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN ', 

EDWARD J. BAYON \ 

_\__ C 1VIL,SANITARY AND ELECTRICAL ENGINEERING 
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BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL JEFFERSON 3-3991 



CD Chicopee 
May 31, 1961 



The Hon. the Board of County Commissioners 

Hampden County Court House 

37i Elm Street 

Springfield, Massachusetts 



Gentlemen: 



The following is a progress report in connection Wiethe needed re- 
pairs and the lowering of the water level in Roberts Pond dam, m the 
Willimansett section of the City of Chicopee. 

In view of the fact that the present owner, Mountain Lake, Inc. , ^ 
been directed by your Board to either lower the pond or repair the dam 
immediately, I made an inspection of the dam on Friday afternoon 
Mav 26 1961 At 3:00 P. M. I found that the dam was impounding a 
full pond of water and that a sizeable discharge was taking place over 
he spillway. A check of conditions at the dam showed that a majori ty 
of Z neceLary clearing on the downstream face of the embankment had 
been accomplished, but Lt little or nothing had been done in the spillway 
Lc'ean and clear the spillway channel of debris, silt and overhanging 
bru h An examination was made of the spillway chute foundation .where 
a cavity of considerable size had been noticed and reported previously. 
When standing at the top of the earth bank to the west of the ^spillway 
chute, there appeared to be a sizeable mass of concrete packed into 
what had been the void. I examined this concrete mass at cl osehand 
and it appeared odd that surface cracks were evident. Also, adjacent 
to the void location there was no evidence of any excavated material 
having been dug out to properly prepare the void for plugging witlv con- 
crete On digging with my hand and by simply kicking with my foot, I 
found that the concrete exposed to view was nothing ^oretthan a cheap, 
sand cement plaster placed on top of a mixture of brush, debris, sod 
and earth, which in turn had been used to plug only the opening of the 
huge void under the masonry spillway chute. It can only be concluded 
that the person or persons responsible for the placing of the concrete 
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&BOND CONSULTING ENGINEERS cd chicopee 

May 31, 1961 



had in mind the thought to cover over the void in a cheap and sloppy 
manner so as to make it appear as if proper repair work had been 
accomplished. It is evident that little or no thought was given to the 
safety of persons and property located in the densely populated area 
of Willimansett directly downstream. 

I immediately contacted the office of the owner of the dam by telephone 
and could only reach one of the secretaries. I left orders with the 
secretary to notify either Mr. Vadnais or Mr. Keddy that the water be- 
hind the dam must be lowered immediately or that I would recommend 
that the County bring immediate action against them as owners of the 
dam for endangering the lives and property of people downstream. I 
pointed out in my telephone conversation that the matter was serious 
enough to immediately bring it to your attention. 

Mr. Keddy was apparently reached during the latter part of the afternoon 
by the office personnel for he contacted my home by phone at about 6:30 PM. 
I explained to Mr. Keddy that in trying to make the repair work appear 
sound, the workman was endangering the lives of all people downstream in 
the built-up section of "Willimansett; that such a condition could not be 
tolerated and that immediate action was necessary. Mr. Keddy agreed to 
draw the pond down and to meet me at the site on Saturday morning at 
9:30. 

I arrived at the dam at 9:30 and found five men at work trying to open 
the gate on the drawdown conduit. It had been opened but a few inches 
and the operating mechanism was in such a poor state of repair that the 
gate could not be opened properly. Thru makeshift methods, the gate was 
opened enough to cause a small discharge thru the conduit but not enough 
of a discharge to stop water from going over the spillway. It was agreed 
that the workmen would dismantle the gate- operating mechanism, bring 
it to a repair shop for rebuilding and return it as soon as possible to the 
dam so that the gate could be further opened. Mr. Richard Vadnais and 
Mr. Keddy accompanied me to the site of the spillway cavity and I pointed 
but in detail the sloppy manner in which the work had been done. I told 
them that, in my opinion, those responsible were guilty of criminal 
negligence in endangering the downstream citizens. I instructed Mr. Keddy 
and Mr. Vadnais to get the pond drawn down as soon as possible and to 
excavate the cavity under the spillway but, that no concrete whatsoever was 
to be placed in the cavity until after it had been properly cleaned down to 
solid earth. I was to be called then so that I could make a personal in- 
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spection and be present to see the concrete packed into the void. 

On Monday, May 29, 1961, the site was again inspected in the after- 
noon. Work had not been started on cleaning the void because a small 
trickle of water still passed over the spillway. The gate operating 
mechanism had not been repaired and returned. Thus, the gate could 
not be opened more. In discussing this matter with Mr. Keddy by 
phone, it was agreed that no work would be done on excavating the void 
to properly prepare it for the concrete patch until the area was thoroughly 
dried and until the pond could be drawn down sufficiently to allow the 
area to dry. 

The undersigned will inspect the dam daily for the next few days to 
check on progress, especially in the lowering of the water level behind 
the dam. 

If full cooperation is not received from the owners, I believe it may be 
necessary that proper legal action be instituted against the owners., to 
get the pond empty. 

The present owner has been told time and time again, both verbally and 
thru communications, of the dangerous condition that exists at this dam 
if the pond is filled without making proper repairs to the structure. I 
believe that more than ample time has been allowed the owner to make 
the repairs and that in view of the way in which the cavity under the spill- 
way was hidden, firm and decisive action should be taken if needed. 



Respectfully submitted 





reorge H. McDonnell 
GHM/cmb County Hydraulic Engineer 



Hampden County Dai 
MEMO TIGHE & BOND, Cons. Eng'rs, Holyoke, Mass. Job No 

ty, County Commissioners, Hampden County Date. _.^ '?-/_-* 
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Tel. No.. 

Message: 



Enclosed is a copy of a letter sent to the owner of the Roberts Pon d 

D am in t he W illimans ett_ a e ction of Chi cope _e ._ _ _In _vi e w _qf the _pr qblem. 
of getting work done at this _d_am I feltthat the ^enclosed should be _in.._ 
your f lie . '. . . 



_Signed- G _ - H - - M^o^gY!- 



Disposition: 



Signed. 



May- 82, 1961 

The Hon* the Board of County Commissioners 
Hampden County Court House 
37 Elm Street 
Springfield, Mass* 

Gentlemen 1 

The undersigned inspected Roberts Fond Bam on Friday after- 
noon, May 19, I96I, for the purpose of determining whether 
or not the pond is being kept drawn down pending the comple- 
tion of certain recommended maintenance and repair work as 
set forth in your communication of November 30, 19o0 to 
Mountain lake, Inc, your letter of April 1.8, 1961 to Mountain 
Lake, Inc«, and your letter of May 10, 196I to a Mr* Joseph 
Nigro of West Springfield* the man contemplating purchasing 
the dam and property from Mountain Lake, Inc. 

Since the pond is being maintained at or near full elevation, 
and since the work as recommended in the spillway, at the 
spillway chute, and at the dam has not been done, it would 
be advisable to dispatch another communication to Mountain 
Lake, Inc., directing that they draw down the pond and keep 
the pond drawn down until repair work has been completed and 
is acceptable to your Board* 

It is possible that the property has been transferred 'from 
Mountain Lake, Inc., to Mr, Joseph Nigro. Thus, it would be 
advisable to direct that Mountain Lake, Inc. advise you in 
writing, by return mail, as to whether or not the Corporation 
is still the owner* 

j 

Very truly yours. 



George H. McDonnell 
County Hydraulic Engineer 
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May 24, 1961 



Mountain Lake, Inc. 

1160 Bay Street ° 

Springfield, Mass. 

Gentlemen: 

The County Hydraulic Engineer has submitted a report to this Board 3tating 
that when making an inspection on Friday afternoon, May 19, 1961, your dam 
at Roberts Pond was impounding water to about spillway height in spite of our 
communication dated April 18, 1961 wherein, at the bottom of Page 1, last 
paragraph, we stated: 

"Until such time as the dam and spillway are put in good condition 
and meet requirements for safety, the pond should be kept drawn down 
and the gate partially opened so that the normal dry weather flow of 
the stream can pass thru the conduit in the embankment and storm 
water runoff can be temporarily stored in the basin wherein the pond 
is normally formed. " 

Recently, the County Hydraulic Engineer informed us that ownership of the 
property may pass to a Mr. Joseph Nigro of 476 Main Street, West Springfield, 
Mass. If transfer of the property has been made and you are no longer the 
Owner, please so notify us in writing by return mail. .Also 3tate the date 
when ownership of the property changed. 

On the assumption that the property is still owned by your Corporation, you are 
directed to comply with the previous recommendation to draw down the pond and 
keep it drawn down until repairs to the spillway, spillway chute, and the dam 
have been completed and are acceptable to this Board. 

In drawing down the pond, you are reminded that the gate should be opened very 
slowly and over a long period of time so that sudden release of water from the 
pond will not result in flooding conditions downstream. An inch or two of 
additional gate opening each day would probably be the maximum rate of 
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opening advisable to prevent a sudden increase in brook flow downstream. 
Your maintenance man at the dam is well aware of the proper manner in 
which the gate should be operated. 

The dam in question impounds a sizable wall of water and its location directly 
above the densely populated section of Willimanaett necessitates that this dam 
always be maintained in an excellent state of repair or the pond kept empty. 

Please notify this Board in writing of the date you begin to open the drawdown 
gate. 

Any further information concerning this matter which you may desire will be 
furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 
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CD Chicopee 
May 31, 1961 



Mountain Lakes, Inc. , 
1160 Bay Street 
Springfield, Mass* 

Gentlemen; 

The undersigned inspected the Roberta Pond Dam in the Willimansett 
section of Chicopee on Wednesday morning, May 31, 1961, for the purpose 
of determining what progress, if any, had been made in connection with 
the drawing down of the pond and the repair of the spillway. As of 11 AM, 
the pond was still at spillway crest. 

1 recognize the fact that the gate opening is temporarily fixed as the re- 
sult of having the operating mechanism dismantled, However, the 
mechanism ha3 new been out of service since noontime on Saturday and 
should be repaired and returned shortly* A much greater gate opening 
will be necessary in order to drain the pond below spillway level within 
any reasonable length of time. Will you kindly notify me by return mail 
of the date when the gate operating mechanism will be back in service? 
If much more time is to be lost before the mechanism will be back in 
service, consideration should be given to obtaining the services of 
personnel from a gate manufacturing company, such as Chapman Valve* 
to provide temporary or permanent equipment for operating the gate. 

Another method which could be used in raising the gate would be to re- 
place the central ring gear and to provide a lifting force thru the use of 
hydraulic jacks to pull the gate stem upward. 

Very truly yours 



George H. McDonnell 
GHM/cmb " County Hydraulic Engineer 
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THOMAS F. SULLIVAN 

Chairman 
WILLIAM F STAPLETON 
RALPH P.WALSH 



June 1, 1961 



Mountain Lake Inc. 
1160 Bay Street 

Springfield, Mass. 

Gentlemen: 

Our Board of County Commissionera has notified you in writing previously 
suad th® County Hydraulic Engineer has met with you and informed you verbally 
to draw down the pond at Roberts Dam in the Willimansett section of Chicopee 
until proper repairs are made to the dam and its appurtenances, and are approved. 
Asi reported by the County Hydraulic Engineer as of noon this date the pond has 
not been drawn down and the broken gate operating mechanism has not been re- 
paired and replaced. 

Consequently, in accordance with the provisions of Sections 47 and 48 of 
Chapter 253 of the General Laws of the Commonwealth of Massachusetts, we have 
directed the County Hydraulic Engineer to immediately engage the necessary 
personnel to make the needed repairs to the gate operating mechaniom and to 
lower the pond. 

The pond shall not again be filled by either closing the gate or blocking 
the drawdown conduit until written approval of the Board of County Commissioner s 
has been given and all repairs together with necessary related work have been 

completed and approved. 

A copy of the sections of the law hereinbefore referred to is attached here- 
to for your information. 



Very truly yours, 

FOR THE BOARD OF COUNTY COMMISSIONERS 




• H. McDonnell, County Hydraulic Eng'r 



CHAPTER 25$ r-r GENERAL LAWS 

Safety of Reservoirs and Dams; 

l&. Reservoir, etc., Wot to Be Constructed or Altered^ untilo— 
A reservoir, reservoir dam or mill dam shall not be constructed or 
materially altered until plans and specifications of the proposed 
work have been filed with and approved "by the county commissioners. ; 
of the county where it is situated. Said commissioners shall retain 
and record such plans and specifications and shall inspect, the worK 
during its progress; and if at any time it appears^that the plans 
and specifications are not faithfully adhered to, they may appoint 
an inspector to he constantly engaged at the expense of the owners 
in the supervision of the work. Upon a refusal of, the owners or 
of their agents to adhere to s.aid plans and specifications, said 
inspector may order the discontinuance of the work. This ana the 
six following sections shall not apply to small dams, c <»PJ™:J e 2 
for irrigation or for other purposes, the breaking^ of which would : 
involve no risk to life or property, nor to standpipes or tanks. : 
nor to a dam where the area draining into the pond formed thereby 
does not exceed one square mile, unless the dam is. more than ten 
feet in height above the natural bed of the stream at any point 
or unless the quantity of water which the dam impounds exceeds one 
million gallons. 

itf. Examination of Reservoir or Dam.— »The: county commissioners 
shall, as often as once in two years, cause a thorough examination, 
to be made of every reservoir, reservoir dam and mill dam by the 
breaking of which loss of life or damage to a road or. bridge Is 
likely to be caused, and they shall at any time cause such examina- 
tion to be made upon written application by the mayor and aldermen 
of a city or the selectmen of a town where such damage is nicely 
to be caused* Any party whose property is likely to be damaged ,^ 
by the breaking of any such structure may make a written application 
to the commissioners, setting forth the facts and the owner ship -^ ■ . v 
of such structure which is believed to be unsafe, and^the commissioners, 
may thereupon cause said structure to be examined* If upon examination 
the structure is deemed safe, the costs of such, application and . . 
examination may be ordered paid by the party making the application. 
The commissioners shall cause every examination to be made J>y a y 
competent engineer who shall report to them in writing whether . . 
he considers the structure safe and in good condition, and it not, . ■. 
its condition in detail and the work or the changes required forv 
safety and the public good. The engineer shall be allowed^by the 
commissioners a reasonable compensation for his services which shall 
be paid by the county in the first instance* Ownership of the ... - . 
structure shall be ascertained and, so far as possible, examinations 
shall be made in co-operation with the owner or -his agent 

k6. Alterations or Repairs. — If, upon such examination, the 
structure is not, in the judgment of the commissioners, sufficiently 
strong to resist the action of the water under any circumstances 
which may reasonably be expected to occur, they shall, with the 
advice of an engineer, determine and direct what alterations or 
repairs are required to make the structure permanent/ and secure, 
and shall in writing order the owners thereof to make such altera- 



tions or repairs within a reasonable time, and the results of^sueh 
examination ail the orders thereon shall be duly recorded by said v 
commissioners* 

h? m Proceedings upon Failure to Comply with Order for .{JJjMJ^.. 

tions. etc. If, after notice in writing to the owner of a reservoir 

or dam which has been so examined and adjudged to be unsafe, the . 
said SwSer refuses or neglects to make stich alterations or repairs- 

as the commissioners order, they may, aV h VS en ?~*S f rt i he ™ Ztt* 
cause such reservoir or dam to be altered and repaired or any part 
the?eo? remSvIH? the water drawn off, whichever ; they may consider 
necessary for the safety of life, property, roads; or Ridges ° n A . d 
the stream below. After such removal, no structure shall greeted 
except to compliance with the three preceding sections, jnd after 
the water has been drawn off, the reservoir shall! not be filled - + 
aglin until the orders of the commissioners have been complied with. 

kS. Costs.— The commissioners shall make such orders as they 
may deem just as to the payment by the owner, county or other _ 
party of the costs and expenses incurred by them .^* .^J**?®- 
preceding sections, and if the reservoir or dam ^« ^judged ^ 
be unsafe, said costs and expenses may be ordered; paid by the owner, 
witrintlrest, from the time they were paid by the county. Notice 
shall be given the county treasurer and the owner or other party of 
the amount due the county. ! 

ifQo Acts of Commissioners Not to Impair Liability, etc.-— No 
order, approval, request or advice of the county JSr^^o? 
shall^impair the legal duties and obligations of the owowb of ,, v 
reservoirs, reservoir dams or mill dams or their liability for 
the consequences of their illegal acts or of the neglect or mis- 
management of their servants or agents. 

50. Jurisdiction. — The supreme Judicial and the superior 
courts shall have jurisdiction in equity to enforce the six pre- 
ceding sections. 
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June 2, 1961 



The Hon. the Board of Coun ty Commissioners 

Hampden County Court House 

37 Elm Street 

Springfield, Massachusetts 

Gentlemen: 

In reference to the problem at Roberts Pond Dam in getting the dam re- 
paired and the pond lowered, I am enclosing a photo copy and a yellow 
sheet copy of a communication mailed by Special Delivery mail to Moun- 
tain Lake, Inc. , on the night of June 1, 1961 and a copy of a communication 
also mailed to Mountain Lake, Inc., during the day on June 2, I96I. The 
letter mailed on June 1, I96I was sent via Special Delivery so that it would 
reach the owner early Friday morning, June 2. The letter mailed June 2 
was the original copy of the communication and it was sent by Registered 
Mail with return receipt. 

I had contacted the Chapman Valve Mfg Company and had scheduled their 
personnel to go to the dam on Friday morning, June 2, 1961 for the purpose 
of opening the gate with emergency gate operating equipment. The regular 
gate operating equipment had been broken and removed since Saturday of 
last week and up to late in the morning of Thursday, June 1, it had not been 
repaired and returned. The matter of keeping the pond full was a serious 
one in view of the danger to persons and property downstream. Though a 
Sunday and a holiday occurred between Saturday and Thursday, this was a 
long time to have passed without the owner having repaired and returned 
the gate operating mechanism. 

The inspection at the, dam conducted at 8:30 this morning showed the pond 
to be down about 4- inches and the repaired gate operating mechanism back 
in place. It apparently had been installed following my inspection yesterday, 
June 1. 
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June 2, 1961 



A copy of my letter of transmittal sent with the original copy of your letter 
is enclosed, and. is self explanatory. I feel that the pond at this dam should 
be kept down and all necessary repairs completed before the owner is 
allowed to reactivate the pond by closing the conduit gate. 

I will maintain a daily inspection schedule at the site to be certain that re- 
pair work is being done or the pond kept empty. 



Very truly yours 




'George H. McDonnelF 
GHM/cmb County Hydraulic Engine er 

encs. 



CD Chicopee 
June 2, 1961 

Mountain JLako. Inc. , 
1 160 Bay Street 
Springfield, Mass. 

Gentlemen: 

The enclosed is the original copy of the communication sent to you by 
Special Delivery mail last evening, in connection with the Board of County 
Commissioners acting under Sections 47 and 48 of Chapt. 253 of the 
General Lawa of the Commonwealth o£ Massachusetts in connection with 
you* dam at Roberto Pond, la the Willlmaasett section of Chicopee. The 
undersigned inspected the dam again this morning at 8:30 AM and found 
that since the time of my last inspection the gate operating mechanism has 
be'en repaired, replaced and the gate opened enough to begin the drawdown 
of the pond. Personnel engaged by the County Cor the purpose of Installing 
temporary gate operating equipment will not now be assigned to work a, the 
dam. 

The gate is to be kept open and operated in the usual practice for the lower- 
ing o£ the pond. The pond ia to be drawn down completely and io to be kept 
empty until such time as all necessary repairs to the dam and It's feclltt* 

le'o have been completed, ; ; „ 

Ho repairs at the spillway and tauter the spillway shall be done without the 
undersigned first inspecting the entire spillway foundation area after it has 
h^a thoroughly excavated and all loose, as well as unsatisfactory material 
removed and disposed of. 

Please have your personnel contact me in advance o£ when you will be ready 
for an inspection of the spillway foundation. 

Very truly yours 



GHM/crab George H. McDonnell 

County Hydraulic Engineer 
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June 6, 1961 



The Hon. the Board of County Commissioners 
Hampden County Court House 
37 Elm Street 
Springfield, Mass. 

Gentlemen: 

The following is a report of progress in connection with repairs and drawing 
down of the pond at Roberts Pond Dam in the Willimansett section of Chicopee. 

The Owner of the pond and dam, Mountain, Lake, Inc. , had the gate operating 
mechanism repaired and back in service by late Thursday, June 1, 1961 and 
drawing down of the pond had actually taken effect so that on Friday, June 2, 
there was a marked lowering of the water surface. The undersigned made an 
inspection of the undermined spillway at about noontime on Friday, June 2, 
1961 in the presence of Mr. Keddy and certain employees. The workmen had 
excavated to some extent the cavity under the spillway, had exposed the opening 
of the cavity and had prepared a form in which concrete was to have been placed. 
Thru the use of a hand light and by gaining access to the opening of the cavity, I 
was able to see and point out to the Owner that the cavity is far more serious 
than had been expected. Back under the spillway the cavity did not terminate 
but continues as a thin, long and wide opening, resulting in no support for the 
concrete masonry. The concrete masonry itself looks rough and of poor 
quality. 

I directed that the drawdown gate in the pond be opened wider to hasten the 
drawing down of the water level but that the opening be controlled so as not 
to cause flooding along the banks of the brook downstream, particularly at the 
barrel storage yard and thru the property of the Brewery. 

• 
It was pointed out to Mr. Keddy, and his foreman on construction agreed, that 
because of the massive siae of the cavity and the area of unsupported concrete 
on the spillway, that the best and proper method for repairing the damage was 
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to actually smash out the concrete of the spillway and to work from above. 
Otherwise, workmen would of necessity, be working on their hands and knees 
or on their stomachs crawling under the masonry and the chance of getting 
a good repair job would be slim. By making sure the pond is empty and then 
cutting into the concrete floor of the spillway, a proper and good workmanlike 
repair job can be done. 

The dam, spillway, and pond were checked by the undersigned on Saturday, 
June 3, Sunday, June 4, and again on Monday, June 5, 1961. By 3:00 PM on 
June 5, the pond was down more than 50% in vertical height and about two- 
thirds to three-quarters empty from a volume viewpoint. No work was going 
on at the spillway since the owner had been directed to hold up any spillway 
work until the pond became empty. It would not be wise to allow the cutting 
out of concrete on the spillway unless the pond is empty, the drawdown pipe 
wide open and thus the volume of the pond available for water storage, should 
a heavy thunder storm or runoff condition occur. 

It is expected that by Tuesday morning, June 6, 1961, the pond will be about 
empty and the undersigned had told the Owner that he may begin to repair 
the spillway and to break out the undermined concrete at that time. 

R e spe ctf ully submitted, 




feorge H. McDonnell"? 
County Hydraulic Engineer 
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June 16, 1961 
The Hon. the Board of County Commissioners 
Hampden County Court House 
Elm St. 
Springfield, Mass. 

Gentlemen: 

Reference is made to my Last communication dated June 6, 1961, per- 
taining to the problem of property repairing Roberts Pond Dam in the 
City of Chicopee, owned by Mountain Lake, Inc. 

In the above-mentioned communication, I pointed out on Page 2, last 
paragraph, the foLLowing, "It is expected that by Tuesday morning, 
June 6, 1961, the pond wiLl be about empty and the undersigned had 
told the owner that he may begin to repair the spiLLway and to break 
out the undermined concrete at that time". 

The owner did have a construction crew at the site on Tuesday morning 
and holes were broken into and thru the top of the concrete spillway for 
the purpose of determining the size of void. A total of three hoLes were 
eventuaLLy broken thru the masonry and it was found that the void 
extended across the entire width of the spilLway and down behind the 
s Loping portion of the masonry chute. The workmen cLeaned out the 
void from the three access hoLes broken thru the masonry and property 
prepared the void to be fiLLed with mass concrete. 

Throughout the work day, per Sonne L of the owner were working in the 
approach channeL to the spiLLway cutting trees, digging out excess muck 
and earth deposits, removing the dangerous smaLL footbridge from over 
the spiLLway and cLearing the approach channeL of miscellaneous debris. 

By "Wednesday noontime, June 7, 1961, the void at the spiLLway founda- 
tion was ready for concrete. The undersigned was present during the 
placing of the concrete. The workmen used an electric vibrator and 
four cubic yards of concrete were placed thru the holes cut in the 
spiLLway fLoor. The concrete was weLl vibrated and from aLl appear- 
ances the void was 100% fiLLed. The owner and the workmen were very 



CD Chicopee 

TIGHE June 16, 1961 

&BOND CONSULTING ENGINEERS 

cooperative in doing an excellent job of repair following the Long period 
of urging and finally the speciaL Letter ordering that the repairs would 
be done by the County. 

On Wednesday, June 7, the undersigned thoroughly inspected the gate 
structure, the gate shaft and the drawdown gate itself. The masonry of 
the gate structure was found to be in good condition. The gate itseLf 
was found to be in very good condition, considering its age. The timber 
and steel were satisfactory. The connection of the shaft to the gate was 
found to be satisfactory. The gate -operating mechanism as repaired 
functioned we LI and is satisfactory. 

On June 8, 1961, another inspection of the spiLLway chute and the approach 
channeL was made. The approach channel had been cleaned and cLeared of 
all mater iaL and debris except for one smaLl piLe of dirt and one tree. 
These two items wiLL be taken care of by the owner. 

The masonry portion of the upper section of the spiLLway chute, incLuding 
the area where repairs had been made on Wednesday, had been thoroughly 
coated with an asphalt repair material. It had been suggested to the owner 

. that Type I asphalt or some other suitabLe materiaLbe placed on the 
spaLLed and water-eroded concrete for protection and sealing purposes. 

: The mater iaL as instaLLed appears to be in excellent condition. 

In view of the fact that the owner has now complied with aLL directives and 
recommendations regarding the repair of the dam and spilLway, it is 
recommended that he be so notified and that the restrictions as pLaced on 
the dam per your Letter of June 1, 1961, be Lifted. 



RespaQtfuLly submitted, 



2, 




reorge H. McDonne 
County HydrauLic Engineer 
GHM/f 



June 21, 1961 

Mountain Lake, Inc. 
1160 Bay St. ' - 
Springfield, Mass. 

Gentlemen: 

Our Board has received a communication from the County Hydraulic Engineer 
summarizing the repair work done at your dam at Roberts Pond in the 
Wiltimansett section of Chicopee. The County Hydraulic Engineer reports 
that the cavity under the spillway has now been properly cleaned, investigated 
and filled with concrete. The spillway approach channel has been cleared and 
cleaned of mud, muck, debris and obstructions. Also, the masonry spillway 
chute, upper portion thereof, has been surfaced v/ith an asphalt compound to 
prevent further erosion and wear of the masonry as well as to seal small 
cracks wherein water could leak thru the masonry into the foundation area. 

The gate structure and the gate itself has been inspected and reported as satis- 
factory. 

In view of the recommendations of the County Hydraulic Engineer that alt 
requested work has now been completed in a good and satisfactory manner, the 
restriction relating to the operating of the dam as set forth in our letter of 
June 1,; 1961, is hereby lifted and the directive of that date is hereby rescinded. 

Periodic inspections will be made of the dam by the County Hydraulic Engineer 
and it is expected that recommendations regarding maintenance and care of the 
structure will be followed as submitted to you. 

It is our understanding that you plan to dispose of the property in the near future. 
When a change in ownership takes place, please notify this board. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



GEORGfc-tt>i c DONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 
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The Hon. the Board o£ County Commissioners 
Hampden County Court House 
37 Elm Street 
Springfield, Mass. 

Gentlemen: 

Inspections recently completed at the various dams situated within the 
cTty of Chicopee have now completed the inspection routine in that community 
^all of therms located within Chicopee have been! examxned one « 
times during 1961. The following is a report on the condition of the various 
dams situated in Chicopee. 

A. Fairview Fish & Game Club Dams 

1. WUHmansett Brook Dam This structure has been breached _for many 
years and the opening thru the dam is quite wxde and deep The open 
ing is large enough to pass flood flows without ponding water The 
entire pond area is rapidly becoming overgrown with young trees and 
miscellaneous vegetation. It would appear as if the Owners do not 
plan to ever rebuild this dam. The site is inspected annually to be 
certain that no one does close the breach and cause the formation of 
a pond. 

Trout Po nd Dam This structure was found to be in about the same 
condition as noted previously. The dam itself is satisfactory but the 
! overflow pipe is poorly arranged to handle storm flows. However, 

the ^daTis so small that should it be breached, it would do no damage 
to persons and property downstream. Also, the dam as existing is 
too P small to come under County jurisdiction. It is inspected annually 
and reported since it is adjacent to the old Willimansett Brook Dam 
reported herein above. 

B. Langwald Dam 

This dam is still breached and no pond is formed. The breach is 



2. 



TIGHE 

& BOND CONSULTING ENGINEERS 



very wide and deep. This dam has been breached for many years 
and the area that was once a pond is now densely wooded. It is 
doubtful if anyone will ever try to reconstruct the dam at this site. 

C. Roberts Pond Dam 



The embankment at this dam should be cleared of brush and weed 
growth in the coming Spring and a good growth of turf encouraged 
on the downstream face of the embankment. 

The top surface of the masonry spillway, just downstream of the 
crest that was repaired and sealed with an asphaltic compound, is 
again in need of maintenance and repair. The material installed 
did not bind well enough and came off during the year. Before the 
dam is reactivated in the Spring of 1962, the spillway surfacing 
should be repaired with a material that will bond satisfactorily to 
the concrete. • , 

j 

At the time of the last inspection, the pond back of the dam was 

empty and the drawdown gate was partly opened. 

D. Hampden Brewing Company Dam 

This dam was found to be in satisfactory condition. The structure 
is well aligned and as existing at the time of the last inspection, 
considered safe. 

E. Wyszatycki Dam 

1. Upper Dam This structure was purposely breached some years 
back and the breach still exists to prevent the ponding of water. 
The breach is deep enough and wide enough to properly release 
storm flow. 

2. Lower Dam This structure was purposely breached some years 
back and the breach still exists to prevent the ponding of water. 
The breach is deep enough and wide enough to properly release 
storm flow. 

F. Veterans of Foreign War Dam 

This old concrete masonry dam is in the same general condition 
as reported in recent years. The pond volume back of the dam is 
100% filled with gravel, sand and silt washed down by storm flows. 
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No water whatsoever is stored by the dam. The masonry chute is 
broken, dilapidated and has collapsed. The masonry wall of the dam 
is spalled. However, the structure is still massive and safe. The 
dam now is nothing more than a waterfall in the brook bed. 

G. City of Chicopee Dam 

This dam was found to be in very good condition. It was noted that 
some fill was being placed at the left abutment area but the fill has 
no bearing upon the dam structure nor on the abutment. 

At the right abutment where repairs were recommended a year ago, 
., the joints in the masonry have been repaired and the entire structure 
' well maintained. Brush that was growing from the masonry in the 
past has all been removed. 

H. L. Slate Dam 

This small dam was in the same general condition as reported last 
year. The structure is quite dilapidated but is not dangerous at 
the present time. Leakage occurs thru the masonry to the left of 
the spillway but the leakage is negligible and, since the pond formed 
is small and shallow, any failure of the structure would not cause 
damage to property nor would lives of persons downstream be en- 
dangered. 

I; i Chicopee Water Department Dams ( Now Mass. Dept of Natu ral Resources) 

1 Upper Dam At the time of the last inspection in October, the reservoir 
was found to be empty and the bottom at the left side of the basin was 
being cleared of muck, mud, etc. It appeared as if a clean bottom was 
being formed and shaped. Apparently the Commonwealth of Massachusetts 
is getting the pond ready for Park and Recreational use. The face of the 
dam embankment on the water side was found to be in good condition. 
The concrete masonry slabs were well aligned and in good state of repair. 

The spillway structure was found to be in satisfactory condition. The 
downstream end has been cleared of all logs, debris and miscellaneous 
junk reported previously. 

An examination of the toe of the embankment indicated that even with 
no water in storage in the reservoir, the earth at the toe is wet and 
spongy. The brook in the vicinity of the dam toe was found to be flow- 
ing just about as much water as was noted when} the reservoir was full 
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to spillway crest elevation. The majority of the water must there- 
fore be side hill seepage and sub -r surface seepage, not directly 
related to ponded water. 

The surface of the embankment on the downstream side will be in 
need of attention. At the left side of the embankment the wash of 
surface water is causing the formation of a small gulley along a 
local foot path. 

At the discharge end of the spillway, some masdnry repairs will 
probably be needed in the near future. 

Since the dam is, at present, under repair and service, it is recom- 
mended that no notice be sent to the Commonwealth at this time re- 
garding the general comments herein. It is recommended that the 
comments be kept for record purposes and a determination of conditions 
at the dam be made in 1962. Anything found in need of repair at that 
time should then be reported to the Commonwealth of Massachusetts. 

2. Middle Dam This dam was found to be in very good condition. 

3. Lower- Dam The embankment is becoming somewhat dilapidated but, 
since the pond formed is small and the dam not large, the structure 
is considered safe. The masonry spillway, as v/ell as the related 
abutment masonry, were found to be OK. 

J. Fortier Dam 

This dam was in the same general condition as noted in previous 
years. The dam and pond are a borderline casei The dam is low 
in height and the pond small in volume. At present the structure does 
not come under County jurisdiction but if the dam should ever be 
raised to where storage capacity is increased to any extent, the 
structure would probably come under County control, since more than 
a million'gallons of water could then be ponded. The dam is inspected 
annually to be certain that no major changes are made to the structure. 
When last inspected the dam and spillway were found to be in only fair 
condition but, persons and property downstream are not endangered 

by the dam. 

i 

K. Messer Dam 

This dam is still breached and no water whatsoever is ponded. The 
dam was breached a number of years ago when the area was developed 
for housing construction. The old pond has been filled in, to a great 
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extent> and the unfilled area remaining has become a drainage 
ditch with the outlet thru the breach in the old earth dam embank- 
ment. Since the structure does not impound water and now is only- 
related to a storm drainage system, it is the opinion of the under- 
signed that it no longer comes under County jurisdiction. However, 
since the breach might be plugged forform a small pond, the site is 
inspected annually to be certain the breach is maintained free and 
clear for the passage of storm flows. 

L. D wight Dam 

The dam itself, the abutments and the canal spillway structure, as 
well as the canal headgate structure were all found to be in very 
good condition and well maintained. Normal flashboards were found 
in place on the dam. 

M, Chicopee Electric Light Dept. Dam 

As mentioned last year, this structure has been J abandoned and a 
storm drainage system const ructed. A final check of the area was 
made during this past year and, as now existing^ in the opinion of 
the undersigned, the structure and facilities no longer come under 
County jurisdiction. No further inspections will! be made. 

N. Bemis Pond Dams 

1. Upper Dam The embankment at this dam is in satisfactory condition 
for the present time. In a year or two it probably will need mainten- 
ance and grading repairs, as well as sod improvement work. The 
masonry main spillway and the two side spillways were found to be 
in satisfactory condition. It appears as if no water has been ponded 
at all during the past year by this dam. 

With the construction of the new swimming pool facilities not too far 
distant from the dam, it is possible that this dam may not be used 
actively in the future. If this is so, and the dam remains in its pre- 
sent condition for another year or so, it will be recommended that 
the iron grills in each of the two side spillways be removed from the 
downstream ends of the side spillways to eliminate any possible block- 
ing of the spillways and thus reduction in spillway flow capacity. 

2. Lower Dam The embankment at this dam was found to be in very good 
condition. Repairer as recommended a year ago have been made in a 
satisfactory manner. Both the new and the old spillways were found 



TIGHE 

& BOND CONSULTING ENGINEERS 



to be in excellent condition. No water was in storage in the pond 
at the time of the last inspection and it does not appear as if water 
was stored during 1961. 

O. J. Stevens Arms Company Dam 

This structure is in the same general condition as has been reported 
in recent years. The masonry wall of the dam was purposely 
breached a number of years ago to release the pond and to prevent the 
formation of any pond. The breach as existing at the time of the last 
inspection is wide enough and deep enough to pass storm flows. 

P. Prosser Dam 

1# U pper Dam This dam was found to be in the same general condition 
as reported a year ago. It is a low masonry structure and is not 
more than 18 -inches above the bed of the. brook. This structure ponds 
very little water since the volume upstream of the dam has been nearly 
completely filled in with materials washed down by storm flows. In 
spite of the lack of any maintenance and care of this structure, it 
was found to be in fairly good condition; 

2. Lower Dam This dam is also in the same general condition as pre- 
viously reported. The masonry is in fair condition and the breach that 
has existed under the spillway wall at the left side for a number of 
years still is present. It passes the normal flow of the brook under 
the masonry dam. No large pond is formed by the structure at any 
time and consequently the dam is not dangerous to persons and property 
downstream. 

Q. Oxford Country Club Dams 

1. Upper Dam This dam, breached in the flood of August 1955 has now 
been abandoned and an earth embankment with a large culvert has been 
constructed in its place. The purpose of the earth embankment is to 
carry a foot path: across the small valley for use by golfers. There 

is no gate on the large culvert thru the embankment and thus brook flow 
passes the earth structure without causing any ponding. The structure 
will be inspected from time to time to be certain that no ponding is 
caused by the possible plugging of the culvert thru the embankment. 

2. Lower Dam The embankment at this dam was found to be in satis- 
factory condition and very well turfed. 
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The spillway still is in need of attention though, it appears as if 
some maintenance work has been done during the past year. The 
foot bridge abutments are both undermined and it is possible that 
at some future date these abutments may settle and cause failure 
of the bridge. It would be a simple matter to provide proper 
supports and prevent any failure. The Owner should be advised 
to do this work. The earth embankment needs protection on each 
side of the spillway structure. 



Respectfully submitted 




George H. McDonnell 
County Hydraulic Engineer 
GHM/cmb 
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Oct. 31, 1962 



Birch Realty Trust 
255 Grattan Street 
Chicopee Falls, Mass, 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. 
of the General Laws, Tercentenary Edition, relative to the inspection, 
condition and safety of the dams of Hampden Countyj you are hereby 
advised that your dam, located in Willimansett on the pond formerly 
known as Roberts Pond, has been recently inspected by oar Engineer and 
your attention is called to the following conditions noted and recommenda- 
tions made by him. 

"There is some erosion taking place upon the surface of the dam 
at the right end and on the embankment face oh the upstream portion 
of the dam. Surface drainage should be directed away from the dam 
and the condition corrected so there will be no further erosion 
taking place. The embankment needs brushing and a good growth o£ 
turf should be promoted thereon. It was noted that the gate in the 
drawoff pipe is part way open and the pond was down about 7 ft. , 
more or less, from spillway elevation. 

The spillway chute and channel were both OK for the time being 
but the masonry surface of the spillway structure needs a new coat- 
ing of protective material to cover the eroded concrete. This should 
be done in the Spring. " 

Any further information concerning this matter which you may desire will 
be furnished by this office upon request. 

Very truly yours 

BOARD OF COUNTY COMMISSIONERS 



November 25, 1964 



Birch Realty Trust 

255 Grattan Street 

Chicopee Falls, Massachusetts 

Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, you are hereby advised that your 
dam, located in Willimansett on the pond formerly known as Roberts Pond, 
has been recently inspected by our Engineer and your attention is called to 
the following conditions noted and recommendations made by him. 

"The embankment of this dam was found to be in good condition. The 
owner should cut brush growth in the Spring of 1965 and should 
fertilize, loam and seed the downstream face of the embankment, 
where needed, to promote a good growth of thick turf. 

The spillway structure is in need of repair on the sloping wall just 
below the crest. A surface coating placed on this portion of the spill- 
way has been eroded and should be replaced. 

The pond should be drawn down for the Winter and Spring season. The 
gate at the dam should be left partially open until after the heavy Spring 
runoff. Spillway repairs as recommended hereinbefore should be made 
before the drawdown gate is closed in the Spring of 1965. All weeds 
and vegetation growing in the spillway approach channel should be cut 
down. On the day of inspection, water level in storage was about 6" 
below the crest of the dam. " 

The water in storage at this dam should be drawn down if the gate has not 
already been opened. The pond should be kept empty until after the heavy 
Spring runoff. The other repairs and maintenance work as recommended in 



the report of the County Hydraulic Engineer should be completed before the 
pond is filled again for use in the Summer of 1965. 

Any further information concerning this matter which you may desire will be 
furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 
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HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 

CD Chicopee 
February 12, 1965 



The Hon. the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Gentlemen: 

The undersigned has noted recently in the press that Roberts Pond Dam in 
Chicopee has apparently been sold by the Birch Realty Trust to Lieutenant 
Detective Chester A. Nowak of the Chicopee Police Department. A special 
inspection of this dam was made on Wednesday, February 10, 1965, to de- 
termine whether or not water was being ponded. The undersigned noted 
that water was being stored by the dam whereas it has been customary in 
past years to empty the pond in the late Fall and to keep it empty until 
after the heavy runoff in the Spring. Since the new owner may not be aware 
of the letter sent to the previous owner by your Board on November 25, 1964, 
I have prepared a communication on your stationery for your consideration. 
If you concur in the contents, the letter should be signed and forwarded. 
The original and one copy of the proposed communication to the new owner 
is enclosed herewith. 

Very truly yours, 



GeorgeWl. McDonnell ^ 

County Hydraulic Engineer 

GHM/mb 



December 7, 1966 



Lieutenant Detective Chester A. Nowak 

Chicopee Police Department 

City Hall 

Chicopee, Massachusetts 

Dear Sir: 

la accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams ©£ Hampden County, you are hereby advised that your 
dam, located in WlUimansett on the pond formerly known as Roberts Pond, 
has been recently inspected by our Engineer and your attention is called to 
the following conditions noted and recommendations made by him. 

"The embankment should be cleared of all brush &ti& tree growth* 
The owner should develop a good growth of sod over the entire 
surface area of the embankment. 

On the day of inspection, Hovember &5th.» the pond was found to 

be full to the crest of the spillway. The pond should be drawn down 

until after the Spring heavy runoff. 

No fiashboards were on the crest of the spillway. The drawdown 
gate was leaking a bit. Water was discharging from the outlet 
of the drawdown tube, 

The spillway chute was satisfactory. The toe of the embankment 
was noted to be normal insofar as seepage ia concerned. n 

It is essential that the embankment of this dam be maintained properly. The 
recommendation of the County Hydraulic Engineer should be followed at an 
early date, by the Spring of 1967 at the latest. All brush and tree growth 
should be cut from the embankment and a good growth of turf should be pro- 
moted. 



Lieutenant Detective Chester A. Nowak Z. December 7, 1966 



As pointed out to you in a previous communication dated February 12* 1965, 
it has been the practice to empty the pond annually during the Fall of each 
year and to keep it empty until after the heavy Spring rains and surface run- 
off. The drawdown gate should be opened very slowly and the water released 
in a careful manner. Once the pond has been emptied, the gate should be 
opened wide and kept open until after the heavy Spring runoff. 

Any further information concerning this matter which you may desire will 
be furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



GEORGE H.M c DONNELL 
'PHILIP W.SHERIDAN 
EDWARD J. BAYON 

TIGHE 
zBOND 
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BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 

CD Chicopee 
March 9, 1967 



The Honorable the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Gentlemen: 

I recently received a telephone request from a Mr. Joseph Dragone 
of Springfield relative to information available on the Roberts Pond 
Dam in Chicopee. I have answered the request of Mr. Dragone 
and enclose herewith for your file, a copy of my communication. 
The contents are self-explanatory. 

Very truly yours, 




^U^/j Y<m^dU( 



George"H. McDonnell - ar 

County Hydraulic Engineer 
GHM/mbf 

Enclosure 



CD Chicopee 
March 9, 1967 



Mr. Joseph R. Dragons, Consultant 
77 Maple Street 
Springfield, Massachusetts 

Dear Sir: 

■ 
This will confirm my telephone conversation with you when you called 
relative to information on the Roberts Pond Dam in Chicopee. 

The only records and information kept by the undersigned and the 
County Commissioners relates. to the dam itself. Under the General 
Law of the Commonwealth of Massachusetts relative to dams, the County 
Commissioners cause inspections to be made of dams to determine 
their safety. The whole purpose of the Law is to be certain the dams 
are built and maintained in such a way that persons and property down- 
stream are protected from a disaster should a dam fail. 

The dam forming the pond le an earthen embankment somewhat over 
150 feet in length and about 27 feet in height. The slopes of the em- 
bankment are about 3 to I on the upstream or pond side and 2 to 1 
on the dry or downstream side. To the left of the dam embankment 
proper is a concrete spillway. There is a steel drain tube, encased 
in concrete, laid through the embankment. 

Though the height of the dam is indicated on the records to be 27 feet, 
more or less, it is my opinion that the depth of the pond just upstream 
from the dam is probably no deeper than about 20 feet based upon spill- 
way crest elevation. 

The enclosed portion of a topographical sheet shows the body of water known 
as Roberts Pond. On the map it is called Mountain Lake. You will note 
that two brooks feed the lake. One brook extends to the north and its 
location is shown in the area of the words "radio tower". The main 
brook extends in a general northerly and thence easterly direction 
between North-South Highway and Westover Field. 



You will note that two side brooks feed into the main brook. There Is 
Abo a twin brook draining an area south of the pond and east of 
North-South Highway. I have circled the three brook systems supply- 
ing water to the pond in red. You will note that the main brook system 
drains a portion of We stover Field. 

The last report made to the County Commissioners by the undersigned 
relative to the dam at Roberts Pond is dated December 1» 1966 and 
contains the following: 

"The embankment should be cleared of all brush and tree 
growth* The owner should develop a good growth of sod over 
the entire surface area of the embankment. 

On the day of Inspection* November 25th* the pond was found to 
be full to the crest of the spillway. The pond should be drawn 
down until after the Spring heavy runoff. 

No flashboards were on the crest of the spillway. The draw- 
down gate was leaking a bit. Water was discharging from the 
outlet of the drawdown tube. 

The spillway chute was satisfactory. The toe of the embankment 
was noted to be normal insofar as seepage is concerned. " 

If I can be of any further assistance to you, please do not hesitate to call 
upon me. 

Very truly yours, 



George H. McDonnell 
County Hydraulic Engineer 
GHM/mb£ 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 
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BOWERS AND PEQUOT STREETS 
HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



CD - Chic ope e 
June 29, 1967 



The Hon. the Board of County Commissioners 
52 State St. 

Springfield, Mass. Re: Roberts Pond 

Willimansett 

Gentlemen: 

On Friday, June 23, 1967, the undersigned made an inspection of the 
above subject dam as a follow-up inspection per your letter of Dec. 7, 
1966, to the owner of record. It was found that no clearing of brush 
and tree growth has been done on the surface of the embankment. Also, 
it was noted that to the right of the spillway chute, earth has been worn 
away, probably by foot traffic and water erosion, to a point where 
undermining of the spillway chute may occur. This area should be back- 
filled with compacted coarse gravel or broken stone. 

A small stick caught near the bottom left of the spillway chute is caus- 
ing water to be diverted during high rates of overflow in such a manner 
that it is being sprayed into the air, over the wall of the chute and this 
condition will aggravate earth erosion. The stick and any other debris 
should be removed. 

It is recommended that the owner again be notified of the requirement to 
properly maintain the dam. 

"Very truly yours, 



•'George I 




»rge*"H. McDonnell ^ 
County Hydraulic Engineer 
GHM/f 



July 3, 1967 
Lieutenant Detective Chester A. Nowak 
Chicopee Police Department 
City Hall 
Chicopee, Massachusetts 

D ar Sir; 

la accordance with our records, you are listed as the owner of Roberta Pond 
Dam located in Chicopee, Mass., just upstream from the Willlmansett sec--- 
tion of the City. 

In accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, yon are hereby advised that your 
darn, located in WiUimansett on the pond formerly known an Roberta Pond, 
has been recently inspected by our Engineer and your attention is called to 
the following conditions noted and recommendations made by him. 

" On Friday, June E3, 1967, the undersigned made an inspection 
of the above subject dam as a follow-up inspection per your letter 
of Dec. 7, 1966, to the owner of record. It was found that no 
clearing of brush and tree growth has been done on the surface of 
the embankment. Also it was noted that to the right of the spillway 
chute, earth has been worn away, probably by foot traffic and water 
erosion, to a point where undermining of the spillway chute may 
occur. This area should be backfilled with compacted coarse gravel 
or broken stone. 

A small stick caught near the bottom left of the spillway chute is 
causing water to be diverted during high rates of overflow in such 
a manner that It la being sprayed Into the air, over the wall of the 
chute and this condition will aggravate earth erosion. The stick and 
any other debris should b^ removed. 

It is recommended that the owner again be notified of the requirement 
to properly maintain the dam. " 



July 3, 1967 2. 



A letter dated D-.-c. 7, 1966, was sent to you and in that communication we 
recommended that all brush and tree growth should be cut from the embank- 
ment of the dam and a good growth of turf promoted by the Spring of this 
year at the latest. Based upon the inspection conducted by the County 
Hydraulic Engineer on Friday, June 23, 1967, none of this work has been 
accomplished. 

Tale dam must be properly maintained. It impounds a sizeable amount of 
water just upstream from a heavily-populated portion of the WlUimanoett 
section of Chicopee. Lack of proper maintenance could result in endanger- 
iag peraono and props -ty downstream. 

Any further information concerning this matter which you may desire, v/ill 
bo furnished by this office upon request. 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



GEORGE H.MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 

TIGHE 
iBOND 
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BOWERS AND PEQUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 

CD Chicopee 
November 6, 1967 

The Honorable the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Re: Roberts Pond Dam 
Gentlemen: Willimansett, Mass. 

The undersigned made a special inspection of the above Subject dam on Sunday 
afternoon, November 5, 1967, to determine whether or not the Owner had com- 
plied with the directive that maintenance be done on the downstream face of the 
dam and at the s pill way chute . 

The undersigned found that the majority of the brush growth on the downstream 
face of the dam has been cut down and the entire downstream face is readily 
visible for inspection purposes. 

An examination of the downstream face showed that the embankment is in fair 
condition but could be improved by placing loam and then seeding and fertilizing 
the loam on areas of the downstream slope where grass growth is thin or the 
slope is entirely bare. This work should be delayed until the Spring and the 
undersigned will make another inspection at that time and discuss this improve- 
ment with the Owner of the dam. 

At the spillway chute, the Owner has backfilled the eroded areas alongside the 
chute and has greatly improved the toe or discharge end of the chute. Grouted 
riprap has been placed in such a manner that it now forms a well defined 
transition channel from the end of the concrete masonry chute to the bed of 
the brook proper. Backfill and grading in the general area of the discharge 
end of the chute and the grouted riprap has improved the downstream toe area 
of this facility considerably. 

In the opinion of the undersigned, the Owner has done sufficient work so that the 
majority of the recommendations contained in the last letter -report have been 
complied with. 

Very truly yours, 



GHM/mbf 



'GeorgeTHL McDonnell ~ 

County Hydraulic Engineer 
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BOWERS AND PEOUOT STREETS 

HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



CD Chicopee 
March 20, 1968 

The Honorable the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Re: Roberts Pond Dam 
Gentlemen: Willimansett, Mass. 

The undersigned made an inspection of the above subject dam in connection 
with the heavy rainfall of Sunday, March 17th and Monday, March 18th. It 
was found that the drawdown gate at the dam was open and the pond was 
empty. Conditions at the dam were satisfactory and the full flow of the 
storm runoff was passing through the conduit under the embankment, with- 
out ponding any sizeable amount of water. 

It was noted that the wooden gatehouse structure is in a poor state of re- 
pair and that a new gate operating facility has been installed. 

Examination of the gate shaft by use of a flashlight shows that the valve 
stem is not supported by the intermediate guide bracket attached to the 
wall of the concrete gate structure. It would appear that this bracket has 
either broken or the outer clamp portion has been removed or broken off. 
Consequently, when the gate has been operated at some time in the recent 
past, the shaft has become bent for lack of intermediate support. 

Since the owner of the dam is undoubtedly aware of this condition and 
since closing of the gate to pond water will require that the gate operating 
shaft support be repaired or the shaft supported in some other manner, 
there seems to be no necessity of passing on a recommendation in connec- 
tion with needed repairs to the owner. The dam will be checked from time 
to time during the spring rainy season. 

Respectfully submitted, 




George^H. McDonnell 2 

County Hydraulic Engineer ^ 
GHM/amd 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. BAYON 
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BOWERS AND PEOUOT STREETS 
HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



CD Chicopee 
March 20, 1968 

The Honorable the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Re: Roberts Pond Dam 
Gentlemen: Willimansett, Mass. 

The undersigned made an inspection of the above subject dam in connection 
with the heavy rainfall of Sunday, March 17th and Monday, March 18th. It 
was found that the drawdown gate at the dam was open and the pond was 
empty. Conditions at the dam were satisfactory and the full flow of the 
storm runoff was passing through the conduit under the embankment, with- 
out ponding any sizeable amount of water. 

It was noted that the wooden gatehouse structure is in a poor state of re- 
pair and that a new gate operating facility has been installed. 

Examination of the gate shaft by use of a flashlight shows that the valve 
stem is not supported by the intermediate guide bracket attached to the 
wall of the concrete gate structure. It would appear that this bracket has 
either broken or the outer clamp portion has been removed or broken off. 
Consequently, when the gate has been operated at some time in the recent 
past, the shaft has become bent for lack of intermediate support. 

Since the owner of the dam is undoubtedly aware of this condition and 
since closing of the gate to pond water will require that the gate operating 
shaft support be repaired or the shaft supported in some other manner, 
there seems to be no necessity of passing on a recommendation in connec- 
tion with needed repairs to the owner. The dam will be checked from time 
to time during the spring rainy season. 

Respectfully submitted, 



George H. McDonnell 
County Hydraulic Engineer 

GHM/amd 



GEORGE H. MCDONNELL 
PHILIP W.SHERIDAN 
EDWARD J. 8AYON 

A A WAl/H 
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BOWERS AND PEOUOT STREETS 
HOLYOKE, MASSACHUSETTS 

TEL.JEFFERSON 3-3991 



CD Chicopee 
November 27 ,1968 



The Honorable the Board of County Commissioners 
52 State Street 
Springfield, Massachusetts 

Gentlemen: 

Inspections conducted throughout the /ear 1968 within ;the City of Chicopee 
have now resulted in all dams located in that City having been inspected 
at least once during the year. The following is a report on the general 
condition of the various dams situated within Chicopee. 

A. Roberts Pond Dam 



The downstream surface of the embankment should be properly 
maintained by removal of alL brush and tree growth and the develop- 
ment of a good growth of sod. The sloping face should be properly 
graded, loamed and then fertilized and seeded to provide a thick, 
even turf cover. This work has been recommended in the past and 
though brush and tree growth have been cut from time to time, the 
downstream sloping surface of the embankment is still rough and. 
sandy. The owner should be advised to improve the downstream- 
surface of the embankment during the year 1969. The toe area of 
the embankment appeared to be satisfactory. 

On the day of inspection the pond was found to be full to the crest 
of the spillway, and water was overflowing the spillway chute. No 
flashboards were on the crest of the spillway. 

The drawdown gate was leaking a bit. Water was discharging from 
the outlet of the drawdown tube. An examination of the tube by use 
of a strong hand light indicated that the tube was in fair condition. 
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The concrete masonry of the spillway chute was noted to be o. k. At 
the bottom of the chute, the grouted riprap is satisfactory. 

If the pond formed by the dam is not to be used during the winter and 
spring months, it would be advisable to lower the pond, as in the past 
years, and to keep the pond empty until after the heavy 1969 spring 
run- off season. 



B. Hampden Brewing Company Dam 

The pond formed by this dam and the dam itself are no longer in 
existence now that the local drainage system construction has been 
completed. 

Since the old pond has been filled in and the dam eliminated by the 
drainage system, this structure should be dropped from County 
i records. 

C. City of Chicopee Dam 

The right abutment at this dam and the block masonry forming the 
right abutment were found to be o. k. No leakage of any significance 
was observed. The concrete plug in the abutment wall showing on 
the downstream face is eroding a bit but the erosion is not deep as 
of the present time. 

! The crest of the dam was o. k. It has a very good, even grade and 
good alignment. No flashboards are maintained on the crest of the 
dam and water level was overflowing the crest on the day of ins pec - 

I tion. 

The toe area of the dam in the bed of Chicopee River was good. The 
basic ledge in the river bed, on which the dam has been built, 
appears solid and shows no sign of erosion. 

The left. abutment and the old abandoned canal gatehouse structure 
and the inlet facilities related thereto were noted to be safe. 



D. Mass. Dept. of Natural Resources Dams 
1. Upper Dam 

The inspection of this dam was made in the presence of Mr. 
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Authier, supervisor of the park. The top of the embankment of 
this dam was found to be o. k. The concrete wall extending along 
the length of the top of the embankment is quite eroded and looks 
poor. However, its condition does not affect the safety of the dam. 

Vegetation growing from the joints and cracks in the upstream 
concrete slab paving is being cleared and removed. The surface 
of the concrete slabs is on fairly good grade and there is only one 
area where there is minor evidence of settlement. This is in the 
vicinity of the gatehouse. 

The right spillway sidewall masonry is cracked but o. k. The 
spillway crest was noted to be satisfactory. At the base of the 
central pier on the spillway, the concrete is s palled and eroded 
to a point where reinforcing is showing. This condition need not 
be corrected since this central pier does not have a bearing on the 
safety of the dam, 

Downstream of the crest of the dam, various joints in the concrete 
floor should be filled with a mastic material. Joints at the foot- 
bridge pier are open and these should be filled. 

The spillway sidewalls downstream of the spillway crest are 
eroded at the base. The condition is not as yet serious enough 
to require any repair work. 

The water elevation in the^dam embankment was observed by 
dunking the observation well just uphill from the toe of the em- 
bankment. Whereas the depth to water level at the time of the 
last inspection was 15-1/2 ft. , the depth during the November 
inspection of this year was 17 ft. 7 in. Water surface in the 
Reservoir was. lower than normal. W,ater was being drawn off. 

An examination of the surface of the embankment slope shows 
that there is no erosion or wear needing attention. The toe area 
of the embankment does need brushing and removal of all small 
tree growth. The park supervisor agreed to take care of this 
maintenance work. 



The seepage weir at the embankment toe was not functioning 
properly. Seepage water was passing under and around the weir. 
Consequently, the amount of water passing over the weir was not 
a true indication of the total seepage on the day of inspection. 
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The weir should be examined from time to time, measurements 
of flow taken on a monthly or semi-monthly basis, and a record 
kept of the flow. Whenever the weir is noted to be in need of 
attention, the required repairs should be made immediately. 

In the opinion of the undersigned, the dam is safe and the neces- 
sary maintenance work includes clearing of brush and trees in 
the vicinity of the embankment toe and maintenance of the seepage 
weir, along with monthly or semi-monthly recorded seepage weir 
flows. 

2. Middle Dam 



This dam was inspected in the presence of park supervisor Authier. 
. The crest of the dam was in good condition. No flashboards were 
on the crest. The earth embankment showed no evidence of erosion. 
The dam is quite wide for its low height. 

The walls and floor of the spillway chute were in good condition. 
There is no stream bed erosion at the end of the chute. 

In the opinion of the undersigned, this small dam was in satis- 
factory condition. 

3. Lower Dam 



This small granite block dam was found to be in good condition. 
Stoplogs were in place and were good. They appeared to be rela- 
tively new. Abutment areas were o.k. Water in storage was at 
the elevation of the top of the stop planks. 

In the opinion of the undersigned, this dam is in very good condi- 
tion. 

< 
As mentioned in the last report on this small dam, the height is 
less than 10 ft. , the drainage area is only one-third of a square 
mile and: the quantity of water stored is in the range of less than 
one-third million gallons. Consequently, the dam does not come 
under County jurisdiction in accordance with Chapter 253 of the 
General Laws and no further periodic inspections will be made of 
this structure. 
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E. Dwight Dam 

This dam located across the Cblcopee River in the center of ChLcopee 
was found to be in satisfactory condition. It is a stone block dam. 
The crest has good grade and alignment. Flashboards on the crest 
are in poor condition, they are broken, and many are leaning forward. 
In all probability, they will be washed away in flood flows during the 
coming year. This condition does not affect the safety of the dam and, 
loss of the flashboards, is a normal and planned procedure during 
flood flows. % 

At the time of the inspection it would appear that the dam is no longer 
inactive use insofar as power development is concerned. There 
appeared to be no flow thru the canal headworks. . 

The canal spillway was in satisfactory condition. Gate facilities on 
headworks were in fair condition. 

The right abutment stone masonry and the natural ledge against which 
the right abutment has been built are all o. k. 

At the time of inspection the water level in storage was just above the 
elevation of the permanent masonry crest of the dam. 

In the opinion of the undersigned, the dam is safe. 

F. Bemis Pond Dams 

1 . Upper Dam 

Water is being ponded by this dam and water level in storage is. 
about 4 feet higher than the water level in the lower pond. The 
condition of the embankment is fair. Turf cover is fair and there 
was no brush growth noted on the embankment. 

The concrete of the main spillway structure was o. k. though some 
breaking and cracking was noted. Stoplogs were in the slots and 
water level in storage was at the crest of the upper stoplog. 

Side emergency spillways were b. k. There was no debris in 
these spillways nor was there any debris in the main spillway. 
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CONSULTING ENGINEERS 



The bar racks formerly, in the side spillways no longer exist. 
They were removed based upon safety recommendations. 

The footbridge over the right auxiliary spillway has been removed 
and the one at the left auxiliary spillway is rotting and deteriorating. 

The toe area of -the central portion of the embankment is flooded by 
water backed up from the pond below and consequently, the toe 
could not be examined. The exposed portions of the toe at both 
ends of the dam were o.k. and dry. 

In the opinion of the undersigned, the dam is safe. 

Lower Dam 

The bar rack at the shaft spillway inlet is plugged with debris. 
This material should be removed so that the spillway shaft can . 
function properly and water level controlled to the correct eleva- 
tion in the pond. On the slope of the embankment towards the pond 
and in the general vicinity of the spillway shaft, there are a num- 
ber of tree stumps which should have the root structure killed or 
the stumps dug out. 

The spillway at the right end of the dam and the concrete of the 
spillway chute below the spillway crest is becoming badly worn 
and eroded. Maintenance work should be done at these locations. 
The floor of the spillway chute is becoming quite poor. 

The rock fill at the toe of the dam was in satisfactory condition. 
There were no flashboards on the spillway crest. 

All brush growth occurring on the downstreamface of the dam 
should be cleared, particularly from the area of the spillway 
chute. Weed growth on the downstream face of the embankment 
is quite thick and maintenance work should be done to eliminate 
this growth and develop a good turf cover. The weed growth on 
the downstream face is so thick that a proper inspection of the 
surface of the embankment cannot be made. 

The owner should be advised to properly maintain the dam. 
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G. Oxford Country Club Dam 

This small dam is in relatively poor condition. Concrete at the right 
side of the spillway is cracked, broken and settled. The wooden plank 
portion of the structure is in fair condition. No flashboards are on 
the crest. Water level in storage was noted to be overflowing the crest. 

Abutments of the footbridge passing over the spillway of the dam are 
undermined and shifting. On the whole, the spillway portion of the 
dam. is quite dilapidated. 

The earth embankment sections are in fair condition. They are-hard 
and they are wide in relation to their low height. This dam would not 
come under County jurisdiction except for the fact that the drainage 
area is more than one square mile. Any sudden loss of the dam by 
failure of the spillway or breach of the embankment would do little or 
no property damage except to golf course property of the owner which 
lies between the dam location and the Chicopee River. However, a * - . 
sudden loss might be dangerous to the safety of persons on the golf 
course immediately below the small dam. 

It is recommended that the owner be advised of the deteriorating and 
dilapidated condition of the dam, particularly the masonry and foot- 
bridge abutments. 

Respectfully submitted, 




George^. 'McDonnell / 

County Hydraulic Engineer ^ 
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December 4, 1968 



Mt. Lake Resort 
301 Irene Street 
Fairview, Massachusetts 

Attn: Mr. Chester A. Nowak 



Gentlemen: 

In accordance with the provisions of Chapter 253, Section 45, et seq. of the 
General Laws, Tercentenary Edition, relative to the inspection, condition 
and safety of the dams of Hampden County, you are hereby advised that 
your dam, located in Willimansett on the pond formerly known as Roberts 
Pond, has been recently inspected by our Engineer and your attention is 
called to the following conditions noted and recommendations made by him. 

"The downstream surface of the embankment should be properly 
maintained by removal of all brush and tree growth and the develop- 
ment of a good growth of sod. The sloping face should be properly 
graded, loamed and then fertilized and seeded to provide a thick, 
even turf cover. This work has been recommended in the past and 
though brush and tree growth have been cut from time to time, the 
downstream sloping surface of the embankment is still rough and 
sandy. The owner should be advised to improve the downstream 
surface of the embankment during the year 1969. The toe area of 
the embankment appeared to be satisfactory. 

On the day of inspection the pond was found to be full to the crest 
of the spillway, and water was overflowing the spillway chute. No 
flashboards were on the crest of the spillway. 

The drawdown gate was leaking a bit. Water was discharging from 
the outlet of the drawdown tube. An examination of the tube byuse 
of a strong hand light indicated that the tube was in fair condition. 
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The concrete masonry of the spillway chute was noted to be o.k. At 
the bottom, of the chute, the grouted riprap is satisfactory. 

If the pond formed by the dam is not to be used during the winter and 
spring months, it would be advisable to lower the pond, as in the past 
years, and to keep the pond empty until after the heavy 1969 spring 
run- off season. " 

In order to properly maintain and protect the dam, the embankment portion 
should be covered with a good growth of turf. To accomplish this the sur- 
face should be cleared of all brush and weeds, covered with loam and then 
the area seeded and fertilized. This work should be done in 1969. .. 

If you do not plan to make any particular use of the pond during the winter 
months, it would be advisable to empty the pond for protection of the dam 
during possible extreme spring run-off conditions. 

Any further information concerning this matter which you may desire, will 

be furnished by this office upon request. 

j 

Very truly yours, 

BOARD OF COUNTY COMMISSIONERS 



Slate Dam 




O Chicopee 
Also see: Dam Report Section - Chicopee. See also: County Highways - "Fish Pond Dam" - cht»7Q*)0. 



City/Town 



Chicopee 



Dam 



Slate Dam 



CHICOPEE 
D05029 



SLATE DAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



South Fond Dam 



O Chicopee 
Also see: Dam .Report Section - Chicopee. 



City/Town 



Chicopee 



Dam 



South Fond Dam 



Water 



South Fond 



CHICOPEE 
D05030 



SOUTH POND DAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



United States Rubber Company Dam 




1957 Chicopee 

Ash Storage Silo in the Chicopee River , See also: County Roads Plan #10 ( 1.945 > "Dam in Chicopee 
Falls for U S Rubber Co (Unir oyal) " . 



City/Town 



Chicopee 



Dam 



United States Rubber Company Dam 



Name 



U S . Army Engineer Division , New England - Corps of Engineers 



Name 



United States Rubber Company 



Water 



Chicopee Eiver 
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U. S. ARMY ENGINEER DIVISION, NEW ENGLAND 

CORPS OF ENGINEERS 
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Veterans of Foreign Wars Dam 



O Chicopee 
Also see: Bam Eeport Section - Chicopee. 



City/Town 



Chicopee 



Dam 



Veterans of Foreign Wars Dam 



Name 



Veterans of Foreign Wars 



CHICOPEE 

D05032 



VETERANS OF FOREIGN WARS DAM 



NO IMAGE ON FILE FOR THIS RECORD 



(INFORMATION EXISTS ONLY ON A FILE CARD FROM THE 
OFFICE OF THE FORMER HAMPDEN COUNTY ENGINEER.) 



Wyszatycki Dam 




1.926 Chicopee 

Located easterly of Montgomery Street on Crowfoot Brook. 



City/Town 



Dam 



Name 



Streets 



Chicopee 
Wyszatycki Dam 
Wyszatycki , Lucia 
Montgomery Street 



Water 



Crowfoot Brook 



March 10 * 1926 



Mr, John Wyasatyoki, 
Montgomery street, 
Willimansett, Haas. 

Dear Sir: 

In accordance with the provisions of Section 
45 of Chapter 253 of the General Laws as amended by 
Chapter 334 of the Acts of 1923 and as farther amended 
by Chapter 1?8 of the Acts of 1924 relative to the in- 
spection, condition and safety of the dams of Hampden 
County, you are notified that your ice pond dam, located 
near the old ice house on the headwaters of Crowfoot 
Brook so-called in that part of the City of Chieopqe 
known as Willimansett, has "been inspected by our engineer 
and your attention is called to the following recommendar. 
tions made "by him; 

"It is recommended that the spillway 
he increased, the dam strengthened along its 
downstream toe, and that the top of the struc- 
ture he raised at least two and one-h&lf feet 
above the crest of the- spillway*" 

How, therefore, in accordance with Section 46 
of said Chapter 253, it is ordered that the above recom- 
mendations he complied with in a reasonable time. 

Yours very truly, 

C0U1TTY GOHMIS3I0HEBS 

By , , 



Chairman 
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. Kfey 3y. 19SS 

Mr. John Wyszstyolci, 
Montgomery Street, 
f illimensett, Mess. 

Peer Sir: 

In accordance with the provisions of Section 
^5 of Chapter £53 of the General Lstse as amended by 
Chapter 234 of the Acts of 19E2 end as further amended 
by Chapter 178 of the Acts of 19£4 relative to the in- 
spection, condition and safety of the d&ms of Hampden 
County, you ere notified that your two dfcms, located 
on Crowfoot Eroolc in the City of Chicopee, hsve been 
inspected by our engineer and your attention is called 
to the following conditions noted and recoaimende tions 
made by him; 

lorth Bern - r! Phere w©8 some exception ?nsde in 
the embankment st the north end of this dam. 
This exception should be re-filled and the 
overflow channel cleaned snd repsired." 

South Bern -"There is e ditch running pert way 
through the embankment at the north end of this 
dem. "This ditch should be filled end! leveled up 
to the height of the top of the dem." 

How, therefore, in eecordence with Section 46 
of seid Chepter £53, it is ordered that the^.ebqye^igeom- 
mendstions be complied with in s reteonefcle length^of time. 

Anv further information concerning this matter 
which you rosy desire will be furnished by this office upon 
request. 

Yours very truly, 
COTIBTY 'COKEISSIOEERS 
By 



Chairmen. 



October >, 1945 

Mr. Leo 17yszatyoM 
Montgomery Street 

^illimansett, Hass. . 

Sear Sir: 

q 4-* != accordance with the provisions of Chapter 253. 

?«*? n 5 e L ae ? # of ? he GQnsr al Laws, Tercentenary Edition, 
relative to the inspection, condition and safety of the dams 
of Hampden County, yoii are hereby advised that your dam on 
Crowfoot Brook in Ghicopee has been inspected by our 
engineer and your attention is called to the following 
conditions noted and recommendations made by him; 

"The cobble stone etc, dumped into the 
emergency swale overflow of this structure, 
should be removed and the swale returned to 
its original efficiency." 

Any further information concerning this matter which 
you may desire will be furnished by this office upon request. 

Yours very truly, 

OGUETY COMMISSIONERS . 



By ■-■ - 

unairman 
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December 8, 1947 



Mrs, Lucia Wyssatycki 
744 Montgomery Street 
Chioopee Falls, Mass. 

I 
Bear Madam: 

I» accordance with the provisions of Chapter 253, Section 
45 et 3ea. of the General Xaws, Tercentenary Bdition, relative to 
the inspection, condition and safety of the dams of Hampden County, 
you are hereby advised that the two dams on Crowfoot Brook near the 
corner of Montgomery Street and Granby Boad* o?med by you, have been 
Inspected by our Engineer and your attention is called to the follow- 
ing conditions noted and recommendations made by him: 

"In a recent inspection made of the two f/ysaatycki dams 
located on Crowfoot Brook near the corner of Montgomery 
Street and Granby Koad in Chicopee, it was found that 
there was concentrated leakage along tte downstream toe 
of the southerly dam which should he plugged up by fill- 
ing in on the pond side of the dam with gravel. 

The trees growing on the downstream aide of the dam 
should be cut down. 

Stop -planks have been installed In the spillway struc- 
ture of the north dam which have raised the water level 
to within a few Inches of the top of the dams. Stop- 
planks should be removed so that the level of the pond 
will be dropped six inches. After the cutting of ice 
has been completed, the pond should be dropped an addi- 
tional six inches to care for heavy spring, summer and 
fall run -off." 

Any further information concerning this matter which you 
may desire will be furnished by this office upon request. 

Yours very truly, 

COUKTY COMMISSIONERS 



By Charles W. Bray 



William Dwight 



Cha irma& 



Thomas F. Sullivan 



October 2% f 1950 



Mr* Edizard ¥ys25atyekl 
287 Maple Street 
Holyoke^ Mass* 

Dear Sirs 

In accordance with the provisions of Chapter 253 f 
Section h$ et seq» of the General £aws f Tercentenary 
Edition* relative to the inspection* condition and safety 
of the dams of Hampden County* you are hereby advised that 
your two dams* located easterly and adjacent to Montgomery 
Street:" in Wiliimansettg. have been recently inspected by 
our Engineer and your attention is called to the folloxdLng 
conditions noted and recommendations made "by himt 

"Brush and tree growth on both dams should 
be removed*" 

Any further information concerning this matter i-rhich 
you may desire will be furnished by this office upon request* 

TTery truly yours^ 

COUNTY CGMMSSSIOHERS 



By 











Chairman 

















OommlSBioners signed this letter on October 25, 195° « 









£L>v^'\. 








[£i4Sj*^f. ^^^ 












r.il.; Sp 




Woveraber 17, 19 9* 



Miss Lucia toyssatycki 
c/o Mrs. Morgan 
691 Caret* Street 
Springfield, Mass* 

Dear Madam: 

In accordance with the provisions of Chapter 
253* Section h$ et seq. of the General Lavs 5 Ter- 
centenary Edition, relative to the inspection* 
condition and safety of the dams of Hampden County, 
you are hereby advised that your dam located easterly 
of Montgomery Street in Chicopee, has been recently 
inspected by our Engineer, and your attention is 
called to the folloxdng conditions noted and recom- 
mendations made by hims 

"Broken chunks of concrete are lodged in the 
spillway overflow well and they should be 
removed, These pieces of concrete partially 
block the passage of the overflowing water 
and could result in further blocking of the 
spillway and an overflowing of the dam during 
high run<*off. tt 

Any further information concerning this matter 
which you may desire will be furnished by this office 
upon request. 

Very truly yours, 

CODEfTY C 02 !MTSSI ONERS 



By_ 



Chairman 



Cooley Brook Watershed - 1914 




itJM Chicopee 

"Hans of Cooley Brook Watershed - Chicopee, Mass. - 19 14" . Locations &. descriptions of lands taken 
for Chicopee Water Department in the City of Chicopee &. Town of Ludlow. See file in Reports 
Section for complete indexing (r>aso6-Q") 

See also: Coun tyHighw ays- "Cooley Brook Im pounding Dam&Reser voir" -chi6 027. See also: 
County Roads Plan #4 (1913) "Earth Dam - Cooley Brook Reservoir". 



City/Town 



Ludlow 



City/Town 



Chicopee 



Water 



Cooley Brook Watershed 
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Z-0C/VT7OAAS r ^ £>£T3C/?/^T70A/S 

OF 

LANDS TAKEN 

FOR 

CHICOPEE WATER DEPARTMENT 

IN THE . 

G/TY OF CHICOREEZ ^ TOWN OFi-UDLX>W 



The. purpose, for which these. lands ore taken is fo 
protect and preserve, the. purify of the water ■supply of 
the City of Chi cope e, Massachusetts. 



e^ y^^^^ 1 *- 



Chairman. 



CITY OF CHICOPEE 
BOARD 
OF 
WATER COMMISSIONERS 



/s% J Ct-r-lsl-<*4 
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fil ed ancHrecorded in the Hampden Registry of Deeds 
Au^usf\ | /9/V- as required by *Sechon £. Chapter k-99 of 
the Acts of Legislature, of Massachusetts for the uear l9oe>. 
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THOMAS A. M fi DONAL_D 



HARRY R. 



COBB, 



City Solicitor 



Special Counsel 

.EY\> MILES 
Engineers 
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Barcel #1 
IJary J: Hamilton to City of Chicopee. 

Beginning at a stone bound at the South West corner of the land 
belonging to the City of Chicopee, being also the Berth West corner 
of land of James llurphy; being also on the northerly line of tier 
Ho, 12; thence running South Westerly along land of Eaid James Murphy; 
thence running Horth 35° 14' West, about 405.0 feet to a point; 
thence Easterly about 5S0.0 feet to the point of beginning. 

Parcel #2 

Beginning at a point on the northerly line of land owned by 
the City of Chicopee, eaid point being about 560 .0 feet Horth 
Easterly from a stone bound at the Horth Westerly corner of land 
owned by James Murphy; thence Horth 12° 17' East, about 240,0 
feet to a point; thence Horth 67° 59* East, about 250.0 feet to 
land of the City of Chicopee; thence South Westerly by land of 
said City to the point of beginning. 

The amount of land contained in parcels one and two is 
2.54 acres, more or less. 
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James Murphy to City of Chlcopee. 

Beginning at a stake and atone, sal a point being on the Horth 
line of tier Ho. 12 at the South West corner of land of City of 
Chic ope e; thenoe running East of it along the Southerly hound of 
the City of Chic ope e, 613.86 feet to the center of the old South 
Hadley Palls Road; thence Southerly along said center of said road 
to other land of City of Chlcopee, known as the Morton Brook 
Reservoir Lot; thenoe North Westerly to the Horth West corner 
of said lot; thence South 13° 4' West, 100.0 feet to a stone 
hound; thence North 49° 49' West, £34.98 feet to a point; thenoe 
North £9° 25' East, 420.09 feet to a point; thence Morth 25° 
no minutes West, about 483.73 feet to land of Mary J. Hamilton: 
The last three courses are on land of grantor; thenoe North 
Easterly to the point of beginning, containing 12,11 acres, 
being a portion of land conveyed by Lucien D, Lyon to JameB 
Murphy, H.R.3)., hook 700, page 286. 
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Wilson Paine to City of Chioopee, 

Beginning at stone bound. Bald point being the Horth Easterly 
coiner of land owned by City of Chieopee, known as the Cooley Brook 
Reservoir Lot; thence running South 81° 55' West, 485.0 feet to a 
stone bound, said point being the Horth West corner of said 
reservoir lot; thence South 6° 59' East, 92,63 feet to a point; 
thence Horth 76° 50" West, 824,28 feet to a Btone bound, said point 
being the South East corner of land owned by the City of Chieopee, 
known as the Morton Brook Reservoir; thence Horth 12° 4' East, 
100.0 feet to a stone bound, said point being the Horth Easterly 
corner of Morton Brook Reservoir lot; thence Horth 76° 56' West 
to the center of Old South Hadley Falls Rpad.so called; thence 
North Easterly along center of said road to a stone bound at 
land of Joseph SEcsepaneki, formerly of one Godek; thence South 
Easterly 198,83 feet to a stone bound; thence Southerly 421.82 
feet to a stake and stone; thence Easterly about 464.0 feet to 
a atone bound at land supposed to be owned by Almeda Snow, 
the last three courses being along land of said Joseph 
Sscsepanski; thence Southerly along land of Almeda Snow and 
Royal Britton heirs to place of beginning, containing 52.22 

acres and being land described in deed of Harriet A. Puller 
to Wilson Eaine, H.R.D., book 507, page 934. 
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Joseph SzozepauBki to City of Chioopee. 

Beginning at a stone bound on the old South Badley Boad at 
land of Wilson Paine and City of Chioopee; thence running North 
Easterly along land of said City of Chioopee, 383,46 feet to 
land of Henry Burnett; thenoe South Easterly along said Burnett 
930.60 feet to stone bound at land supposed to he of George P. 
Stider; thenoe South Westerly £50.80 feet to a stone hound at 
land supposed to he of Almeda Snow; thenoe North Westerly 594.0 
feet along land of said Snow and Wilson Paine to Btake and stone; 
thenoe Northerly 4£1.8£ feet to a stone hound; thenoe North 
Westerly 198. 8S feet to the point of beginning. The last three 
courses being along land owned by Wilson Pain©, containing 9.53 
acres, being a portion of land conveyed from one Godek to 
Joseph Szczeparjski, H.R.E., book 878, page 468, 
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Henry Burnett to Gity of Cbieopee. 

Beginning at a stone bound aaid point being the Horth Eaat 
corner of land herein conveyed, also the North West corner of 
land of Prank lusnia; tbenoe running South Easterly along land 
of said lusnia, 951. 5B feet to a stake and stcne at land supposed 
to be of George F« Stider; thence South Westerly 795.98 feet to a 
stone bound at land of Joseph Szozepanski; thence llorth Westerly 
along land of said Joseph Szczepanski, 932.68 feet to land of City 
of Ghicopee; thenoe Horth Easterly along land of said City of 
Chicopee, 793.98 feet to point of he ginning, containing about 
17.21 acres, heing land conveyed from Looero J. Gibbs to Henry 
A. Burnett. H.R.D., book 478, page 472. 
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Hamnona to City of Chicopee. 

Begin,', ing at a stake ana stone marking the Uorth West corner 
of land owned by the City of Chicopee, formerly the Carver lot, and 
running thence llorth Easterly about 98.0 feet to a point; thence 
rxmr.ing Horth 76° 46* East, 991.2 7 feet to land of Joseph Szczepanski; 
thence South 31° 33' West by land of said Szcsepanski, 14S.S1 feet 
to a point; thence running South Westerly by land of said Szczepanski 
and Frank lusnia to the Horth Easterly corner of land of said City 

of Chicopee; thence Westerly by land of said City of Chicopee, 
660.0 feet to point of begin/ ing. Containing about 3.98 acres 
of land. 
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George P. Stider to City of Chic ope e. 

Beginning at the Horth TCest corner of land of F, E. Parsons; 
running thence Horth 84° West, 62 rods and EC links, by land 
formerly of Brlgham Day, now thought to "be of one Alaeda Snow, 
thence Horth 42° East by land of Joseph Szoaepanski, Henry 
Burnett and Prank lusnia, to a point; thence South 84° East, 
21 rods, 23 linka { 361 , 68 feet) by land formerly of Baid Day; 
thenoe South 6° West, 66 rods, £3 linkB (939.18 feet) by land 
formerly owned by L, Keith and Churchill Snow, to point of 
beginning. Containing about 14.52 acres, and being land sold 
to G. & M. Stlder from J. Beaulieu, H.K,D.,book 794, page 495. 
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Royal Britton Heirs to City of Chioopee. 

Being the Southerly part of a traot of land conveyed to 
Brighara Pay toy John J. Crandall and his wife Abigail L. Crandall, 
commencing on the Southerly line of said tract near the brook 
and extending Northerly the whole width of said BrighauiDay's lot, 
so far as to enclose 15 aores, bounded Easterly on land now, or 
formerly occupied by one Snow, 27 rods. Westerly on the Burt 
lot, so called, 34 rods; South on land now, or formerly, of one 
Caulkins, 85 rods; and northerly on land of said Day, 74 rods. 
Said premises conveyed to Albert Morton by deed H.R.D., book 
205, page 561. 

This description being taken from deed conveyed to Royal 
Britton by Clarence H. & Henry W. Morton, H.E.D.,book 3B6, page 612, 
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J. Melville Rumrill, et al, to City of Chicopee. 

Beginning at a stone "bound said point "being the South West 
corner of land owned by the City of Chic ope e, known as the Cooley 
Brook Reservoir Xot ; thence running Uorth 91° 55' East, 434.0 
feet to a stone "bound, said point being the South Easterly corner 
of said reservoir lot; thenoe Uorth 6° 25' East, 170.30 feet to 
the land of Royal Br it ton he ire; thence South 89° 6' East, 
327.20 feet; thence North 61° 54' East, 610.50 feet; thence 
South 72° 26' East, 397.48 feet to land of E. E. Parsons. 
The last three courses being along land owned by Royal Britton 
heirs; thence South 1° IB' West, 544.0 feet to a stake and stone; 
thence South 79° 58' East, 1573.0 feet to a stake and stone to 
land of Mary J. Hsmilton. The last two o our see being along land 
of E. E. Parsons; thence South 11° 23' West, 100.0 feet; thence 
Uorth 82° 20' West, 1546.12 feet; thence Horth 85° 16' West, 
1092.60 feet, thence Morth 69° 21' West, 631.93 feet to the point 
of beginning. The last four courses being along land owned by 
J. Melvil_e Rumrill, et al, containing 23.26 acres, being a 
portion of land conveyed from one Fuller to J. Melville Rumrill, 
et al, B.R.I'., book 823, page 510. 
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P. E. Parsons to the City of Chiaopee. 

Beginning at a point in the center of Cooley Brook so called 
at land of Joseph Lerue; thence running North 34° 58' WeBt, about 
240.0 feet to an iron pin near a pine tree standing on the top of 
the hill; thence along land of said Lerne North 65° 49' West, 
379.54 feet to an iron pin in the Easterly line of the road known 
as Johnny-Cake Hollow Eoad; thenoe South 86° £0" West across said 
road and by land of party unknown, 728.23 feet to a corner of land 
thought to be owned by Almeda Snow; thence South 1° 15' West along 
land of said Snow, 759-§- feet to Cooley Brook; thence continuing 
the sarae course by land of one Rurarill 544.0 feet to a point; 
thence South 79° 58' East, 1573.0 feet along the Northerly line of 
said Rumrill to stake and stones at the South West corner of land 
owned by Mary J. Hamilton; thence North 11° 23' East by land of 
said Hamilton, 337.39 feet to a stone bound at the South Easterly 
corner of land owned by the City of Chicopee; thence North 47° 25' 
West, 399.72 feet toa stake; thence South G7° 13' West, 351.16 
feet to a atone bound; thence North 58° 30' East, 29.0 feet to 
a stone bound; thence North 54° 53' West, 206,10 feet to a stone 
bound; thence North 10° 52" East, 75.0 feet to the center of said 
Cooley Brook, The last five courses bounding on the City of 
Chicopee; thonce North Easterly hy the center of Baid Brook to 
the point of beginning, said contract containing about 39.33 
acres of land, and being land conveyed to said Parsons in deed 
E.B.I)., book 640, page 596. 
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Unknown to City of Chic ope e. 

Beginning at a Btone bound on the Westerly side of Johnny - 
Cake Hollow Road at land of Joseph Szozepanskl; thence running 
Southerly along the Westerly line of said road to land of P. E. 
Parsons; thenoe 86° 20' West to land supposed to be of George 

P. Stider, being also the Borth West oorner of land of saia 
Parsons; thence Northerly 939.16 feet to a point; thenoe 
Westerly 361.68 feet to land of Frank lusnia. The last two 
courses being along land ofsaid Stider; thence north 46° 

no minutes East, to stake and atone at land of Joseph 
Szcsepanski; thence South 42° 13' East, 100.16 feet to point of 
beginning, containing 14.11 acres. 
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Joseph Lerrte to City of Chieopee. 

Beginning at an iron pin on tee Easterly side of Johnny- Cake 
Hollow Road, and running thence South 65° 49' East "by land of 
P. E. Parsons, 379. 53 feet to an iron pin near a pine tree on top 
of the hill; thence Horth 35° £7' West to the Easterly side of 
said Johnny-Cake Hollow Road; thence South hy the Easterly side 
of eaid road to point of beginning, containing about 1.16 acres. 

Second Parcel 



Beginning at a stake and Btone in the Horth East corner of 
land owned by the City of Chlcopee, being in the 12th tier on the 
line betweenland of City of Chieopee and Mary J. Hamilton, and 
running thence North 55° £6' West, 367.53 feet to a stake and stone; 
thence running Horth 34° 58' West, crossing Cooley Brook 541.10 
feet to an iron pin on top of hill. 

The last two courses by land of City of Chlcopee and P. E. 
Parsons; thenoe Horth 32° 27' East, 975.58 feet to a point; 
thenoe Horth 88° 46' East, about 367.75 feet to land of Mary J. 
Hamilton in the 11th tier; thence South by land of Mary J. 
Hamilton again crossing said Cooley Brook to a stone bound, 
marking the line between the 11th and 12th tiers; thenoe 
South 11° 33' West, 602.92 feet to point of beginning. 
Containing about 16.67 acreB. 

The above two parcels being part of land conveyed to Joseph 
lerne by Quart us J. Smith Estate, H.R.D.,book 708, page 501. 
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Mary J. Hamilton to City of Chicopee. 

Beginning at a stone "bound in the Southerly line of the 11th 
tier at land of Joseph Lerne, and running thence northerly by land 
of said lerne crossing Coo ley Brook to the Northerly line of said 
11th tier, and running thence Easterly by said tier line along 
land of owner uhknown, Estate of Seymour D. Atkins and Thomas J. 
Bell Estate, again crossing Goo ley Brook to atone bound at land 
of Goodman Burnett; thenoe South 7 degrees, 52 minutes West, 
1506.43 feet to a Btone bound on the Southerly line of said tier 
at other land owned by said Mary J. Hamilton; thence Horth 81 
degrees, 50 minutes West by said tier line, 1852.40 feet to point 
of beginning. Containing about 61.50 acres. 
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Seymour D. Atkins Estate to City of Chicopee. 



Beginning on the Southerly line of the 10th tier, about 813.0 
feet Easterly of the Horth East corner of land owned "by Joseph 
Lerne; thence running Horth 26° I 1 East, ahout 717.0 feet; thence 
North 61° 29' East, ahout 417.0 feet to lino between Seymour E. 
Atkins Estate and Thomas J. Bell Estate. The last two courses 
being along land of said Atkins; thence Southerly by land of said 
Bell to a point near Coo ley Brook, and being the South 7/est corner 
of land owned by said Bell, and being on the Southerly line of 
Baid 10th tier; thence running Westerly al^ng said tier line by 
land of Mary J. Hamilton to point of hegiiining. Containing 
about 7.95 acres, and being land described in H.R.B.,hook 365, 
page 297, to Seymour S. Atkins Estate from Frank P. Keyes. 
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Goodman A. Burnett to City of Chioopee. 

Beginning at a stone bound on the northerly line of the 11th 
tier being the Horth East corner of land owned by liary J. Hamilton 
In the said 11th tier; ana running Easterly along the northerly 
linejbf said tier by land of Hiram ff. Bell, and Henry Burnett, 
about 696.0 feet to a stone bound; thence South 6° 56' West, 
523.89 feet by other land of Henry Burnett to a point; thenoe 
Horth 82° 8' West by land of said Goodman Bnrnett, 701. 6£ feet 
to a point on line between land of Mary J; Hamilton and eaid 
Goodman Burnett; thenoe Horth 7° 62' East, 544.81 feet to point 
of beginning. Containing about 8.57 acres. 
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Hiram W. Bell to City of Chioopee. 

Beginning at a stono bound in the Southerly part of the 
10th tier, and being the South West corner of land owned by 
Henry Burnett, and running thence Westerly on the Southerly 
line of 10th tier to a point near Coo ley Brook, being the 
South East corner of land owned by Seymour B. Atkins Estate, 
thence Northerly to the northerly line of said 10th tier to 
land of Gran fie Id & Loomis; thence Easterly on the Northerly 
line of said tier by land of Granfleld & loomis and Henry A. 
Eunsing to a point, being the Berth West corner of said Henry 
Burnett's land; thence Southerly along land of said Burnett, 
crossing Cooley Brook to point of beginning. Containing 
about 30.86 acres of land. 
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Henry Burnett to City of Cbicopee. 

Beginning at the intersection of "the line between the 9th and 
10th tiers and the Westerly side of old wood road; thence running 
South £8° 17' West, about 126.0 feet; thence South 12° 34' West, 
507.53 feet; thence South 7° 38' West, 289.84 feet; thenoe South 
13° 5' West, 373.15 feet; thence South 8° 45' East, about £54.0 
feet, being the Intersection of the line- between the 10th and 
11th tiers with the Westerly side of said old wood road, and 
the last five courses being the Westerly 3ide of said old wood 
road; thenoe North 83° 5' West, about 843.70 feet to a stone 
bound on the Southerly line of the 10th tier, being the North 
West corner of other land of Henry Burnett; thence continuing 
Westerly on same tier line about 227.0 feet by land of Goodman 
Burnett to the South East corner of land formerly owned by 
ThoraaB J. Bell Estate; thence Northerly by land of said Bell 
crossing Cooley Brook to the Northerly line of the said 10th 
tier; thence iasterly on said tier line by land of Henry A. 
Munsing, again crossing Cooley Brook and landpf one Lawton, 
to the point of beginning. Containing about 36,55 acres of land, 
and being land conveyed to said Henry Burnett by deed H.B.D., 
book 4TO, page -47S-. J^y-.T 
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Granfield & loomis to City of Chloopee. 

Beginning at a pine tree that is on the Southerly line of 
the 9th tier, the sane "being the South Westerly corner of land 
owned by Henry A. Minis in g; and running thence Westerly on the 
said, tier line 6S0.89 feet to a stake and stone; thence 
Northerly at right angles to said tier line, 500.0 feet by land 
of ov/ner unknown to a point; the nee Easterly at right angles about 
652.0 feet to land of Henry A. Utunsing; thence Southerly by an 
included angle of 09° 1', 500.0 feet to point of beginning. 
This ie intended tc convey the Southerly portion of land conveyed 
to Granfield & Loomis, said land bein^ in the 9th tier and being 
lot #222, as per deed H.R.U., book 880, page 198. Containing 
about 7.18 acres of land. 
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Henry A. Mousing to City of Chicopee. 

Beginning at a pine tree, eaid tree being on the Southerly 
line of the 9th tier, and being the South Easterly corner of land 
07/ned by Granfield & Looicis; and waning thence northerly by land 
of said Granfield & Looais, 1330. feet to a point on the northerly 
line of aaid 9th tier; thenoe Easterly by said Horth line of said 
9th tier by other land of Granfield fc looinls and land of one Peret, 
crossing Pendleton Avenue to the Berth West corner of land of one 
Lawton; thence Southerly by land of aaid Lawton, again crossing 
said Pendleton Avenue, alBo crossing Cooley Brock, to the South 
West corner of land of said Lawton, and bein t in the Southerly 
line of the said 9th)tier: thence Westerly by land 6f Henry Burnett 
again crossing Cooley Brock and land of Hiram W. Bell, to point of 
beginning, being lots Bo. 225 and 224 in the 9th tier and containing 
about 31.66 acres of land. 
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Peret to City of Chicopee. 

Beginning on the Southerly .line of the 8th tier at a point 
about 528.0 feet Easterly of the north West ocrner of lot Ho. 
2S3 in the 9th tier owned by Henry ±. Hunsing, ana running thence 
Borth S3 C 59' East, 360.15 feet to a point; thence North 88° 5' 
East, about 446.0 feet to land of Cowles & Cadwell; thence 
Southerly hy land of said Copies k Cadwell and land of owner 
unknown, to a point on the Southerly line of the said 8th tier; 
thenoe Westerly by the Southerly line of said 8th tier to point 
of beginning. Containing about 3.70 aoreB of land. 
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Wasil Augustunowie to City of Chicopee. 

Beginning at a Btake and stone on the northerly aide of 
Pendleton Avenue at land of Cowlee & Cadwell, and "being in the 
10th tier of lots and running thence North 60° 3' West 122.31 
feet; thenoe Horth £6° 60 ' West, 347.83 feet to a point; thenoe 
Korth 15° 35* WeBt, 200.97 feet to a point; thenoe North 30° 
£7' West, 458.45 feet to a point; thenoe North 52° 8' West to 
the inner section of the lino "between the 9th and 10th tiers. 
The last five courses heing the northerly line of said 
Pendleton Avenue at land thought to he owned by C. c. Ahhey; 
thenoe Easterly along said tier line to corner of land owned 
by Gowles & Cadwell aforesaid; thence Southerly by land of 
said Gowles & Cadwell, 924.95 feet to point of beginrlng. 
Containing about 8.92 acres, and being part of land conveyed 
to Bald Wasil Augustunowio by deed H.Ii.E.,book 786, page 175. 
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Lawtori to City of Chieopee. 

Beginning on the Southerly line of the 9th tier at the South 
East corner of Henry A. Munetog's lot, #224, and running thence 
Northerly "by said Mans tog's land across Cooley Brook and thence 
across Pendleton Avenue to the Northerly line of said 9t$ tier 
at land of one Beret, also heing the North East corner of said 
Munsing's lot #224; thence Easterly along the Northerly line of 
said 9th tier crossing Cooley Brook to a corner though 6 to he 
the North West oorrter of land owned "by G. G. Abhey, and heing 
lot #227; thence Southerly hy said Abbey's land to the Southerly 
line of the 9th tier aforesaid; thence Westerly by said Southerly 
line of 9th tier crossing arjola wood road to point of beginning. 
Containing about 43.44 acres and being lotE Ho. 225 and 226. 
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C. G, Abbey to City of Chicopee. 

Beginning at the South West corner of the lot herein conveyed, 
on the tier line; thence running East on the tier line 84 rods, 
more or less, to land now or formerly of I* B. Baulk:; thenoe Uorth 

80 rods to the tier line; thenoe West 04 rods, more or less, to 
land formerly of C. W. Chapin, et al; thence South parallel with 
the East line to the plaoo of beginning, containing 42 acres, 
more or less, being land conveyed to C C. Abbey by Matthew 
Byan by deed H.K.jD., book 572, page 131. 
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Mary A. Locke to City of Chlcopee. 

A certain lot of wood land in Bald Chic ope e containing 30 acres, 
more or less, at Spruce Swamp, so called, bounded Easterly and 
Southerly "by land of one Pnulk, Westerly by land of Charles C. 
Abbey, northerly by land of owner unknown, being a part of the 
premises Bet off to Abigail Chapin in a division of the estate 
of Serah Chapin, and therein described as 30 acres of land at 
Spruce Swamp, beginning at the North West corner of lot Ho. 329 
(of the inward commons of Springfield) measuring Easterly 60 
rods, Southerly BO rods, Westerly 60 rods, northerly 80 rods. 
The above description being taken from deed to Mary A. Locke 
from Theadore L. Chapin and being registered H.R.L,, book 
736, page 122, 
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Unknown to City of Chicopee. 

Beginning at a point in the Southerly line of the 9th tier 
at a corner thought to "be the South East oorner of land owned by 
Mary Locke as per H.H.I ! „,book 114, page 138, describing lot #229, 
and running thence northerly hy the Easterly line of said Mary 
Locke's land, crossing Coo ley Brook to the northerly line of the 
9th tier at land of Cowlea d- Cadwell; thence South 79° 5£' 50" 
last, again crossing Cocley Brook to a corner of land owned by 
Cowles £ Cadwell; thence Southerly by land of said Cowles & Cadwell, 
about 1230.35 feet to a corner; thence Ilorth 87° 4 ' West by land 
of said Cowles & Cadwell, and being the Southerly line of the 9th 
tier aforesaid to point of beginning. Containing about 8,27 acres 
of land. 
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Unknown to City of Chicopee. 

Beginning at the South Easterly corner of land owned "by one 
Peret on the Southerly line of the 8th tier near Cooley Brook; 
and running thence Uorth 4° 7" East to the South West corner of 
land owned by Cowles & Cadwell inthe 8th tier; thence running 
South 79° 52' 30" East, crossing Cooley Brook ahout 1320.0 feet 
to a point; thenoe running Borth 7° 41' 45" East, 5 £9. 45 feet to 
a point in or near Cooley Brook; thenoe running Easterly in a 
straight line along Cooley Brook, 706.0 feet to a point in or 
near said Cooley Brook; thence South 7° IB 1 30" West,4B1.56 
feet. The last four courses being by land of said Cowles 
S-. Cadwell; thence Westerly along the Southerly line of the 8th 
tier aforesaid by land thought to be owned by C. C. Abbey and 
one Lawton, again crossing Cooley Brook to point of beginning. 
Containing about 10.22 acres of land. 
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Cowles £l- Cadwell to City of Chicopee. 



Seginning at a stone bound on the road to i.^oody corner on the 
line between the City of Chicopee and the Town of Ludlow, and miming 
thence South 83° 39' 30" West, 750.05 feet to a point; thence Horth 
53° 37' West, 597.91 feet; thence ilorth 1° Ea3t, 496.25 feet to a 
point; thence North £9° 35' WeEt, 326.10 feet; thence South 85° 4' 

West, 313,49 feet; thence South 46° 52' West, 391.57 feet to a 
point; thenoe South 19° 32' West, 201.24 feet to a point; thence 
South no degrees , 33' West, 722.12 feet to the northerly side of 
Pendleton Avenue. The last seven ccurses being by land of said 
Cowles & Cadwell; thenoe North 64° 27' West, 194.72 feet to a 
point; tflftliO -' v 50° 5' West, 220.41 feet to a point; thence 

Berth 47 s 37" net , 572.94 feet to a point; thence Horth 60° 
3' West, 339.54 feet "to a point. The last four courses being 
on the northerly side of Pendleton A'-enue; thenoe Ilorth 7° 3' 
East by land of Waail Augustunowic, 9 24.95 feet tn tier line 
between the 9th a. d 10th tiers; theije South Q? ■■'■ ' Beet by 

land thought to be of C. C. Abbey, ftary Locke unc party -. 

1632.24 feet to a point, supposes to be on said tier line; thence 
Ilorth about 1230.25 feet to a point near Cooley Brock; thence 
Horth 79° 52' 50" WeEt, crossing Cooley Brook by land of owner 
unknown and land supposed tc be owned by Uary Locke and C. C. 
Abbey, again crossing Ceo ley Brook, 1903.27 feet to a point; 
thence Horth 7° 15' 30" East, 481.56 feet to a point in cr 
near Cooley Erock; thence in a straight line Westerly by said 
Cooley Brook and owner unknown, about 70 CO feet to a point in 
or near Cooley Brook; thence South 7° 41' 45" West by land of 
owner unknown, 529.45 feet to a point; thence Horth 79° 52' 30" 
West, again crossing Cooley Brook about 1320.0 feet to a point; 
thenoe North 4° 7' East by land of one Beret, 1345.08 feet to 
a point, being on the Northerly line cf the 8th tier; thenoe 
South 84° 39' 30" East, along said tier line 1399.84 feet to a 
point ;thence South 74° 56' East, 705.44 feet to a point. 
The last two courses being by land of owners unknown; thence 
South S2 C 45' East by land of owners unknown and ilichael 
Lobodya, 1210.80 feet to an old ground stone, marking the line 
between said Lobodys and Henry A. Muneing; thenoe South 84° 
1' East by land of said Linns ing and Batrick Kane, 1976.17 feet 
to a point on the line between the City of Chicopee and Town of 
Ludlow, thence Southerly on said line between City of Chicopee 

and Town of Ludlow crossing Cooley Brook to point of beginning. 
Containing about 205.37 acres. 

Second Parcel (In Ludlow) 

Beginring on the Southerly side of Prospect Street at the 
intersection of said Southerly line of said street and the 
line between City of Chicopee and the Town of Ludlow, and running 
thence South 53 c 2' 30" East, 25. 9 £ feet to a point; thence Soxvth 
42° 10* 30" East, 416.93 feet to a point; thence South 50° 12' 
East, 557.9 7 feet to a point; thence South 45° 51" East, crossing 
Cooley Brook 365.60 feet to a point; thenoe by a ourve to the right, 
the radius of whioh is 90.06 feet, and distance on curve being 73,84 
feet to a point; thence South 1° 5' West, 737.05 feet to a point; 
thence South 3° 34' West, 442.53 feet to a point; thence South 
15° 53' V.'est, 464.69 feet to a point; thence South 5° 22' East, 
398.21 feet to a point; thence South 9° 26' East, 228.66 feet to 
a point; thenoe South 19° 57' East, 382.43 feet to a point of 
land of owner unknown. The lest eleven courses being on the 
Westerly side of Prospect street, so called; thence Ilorth 82° 
40' West, abo\it 1355.0 foet to the line between the aforesaid 
City of Chicopee and the Town of Ludlow; thence Northerly by 
said line between said City and Towns) otossing Cooley Brook 
to the point of beginning. Containing about 75.50 acres 
of land.* 



Qowles h Cadwell to City of Chicopee - Sheet f£ 
Third Parcel (In Ludlow) 



Be ginniiig on the Northerly side of Prospect Street at 
stone bound, marking the linB between the City of Chicopee 
and the Town of Ludlow and running thenoe North 6° 15' 30" 
East on line between aaid City ana Town 798.47 feet to a 
stake and stone; thenoe South 82° 57' East by Ed. P. Miller, 
crossing Coo ley Brook 1170.08 feet to a stake and atono, 
marking the South East corner of land of said Killer; 
thence South 82° 22' East by land of J. Leroy Simonds, 
724. 76 feet to a stake ana stone, marking the North West 
corner of other land owned by J. Leroy Simonds in the 
7th tier. The last two courses being on the line 
between the 6th and 7th tiers; thenoe South 5" 52' West 
by land of J. Leroy Simonds, 1361.0 feet to a stake ane 
etone, marking the Sooth West corner of land owned by 
said Simonds in the 7th tier; thence South 85° 4' East, 
692.25 feet to a stake and stone on the Westerly side of 
road leading to Ludlow; thence South 26 £ 25* We at by the 
Westerly line of said road; 703.20 feet to the inner 
section of the road to Ludlow with the road leading to 
Prospect Street; thence Ilorth 62° 36' West, 756.72 feet 
to a point; thence by a curve to the left, the radius 
of which is 313.57 feet, 148.63 feet on the curve to a 
point; ther^e Soi:th 89° 43' Weet, 347.58 feet to a point, 

intersection »f road leading to Prospect 
Street and the Easterly side of Prospect Street. 
The last three courses bp1«<-- on the Northerly side of 
said road; thence Nort 1 l° 5' East, 20.58 feet to 

a point; the:,oe by a ourvt to the left, the radius of which 
is 140.08 feet, 114.83 feet on the curve; thenoe North 
45° degrees, 51' West, crossing Cooley 3rook>366.55 feet 
to a point; thence North 50° IE 1 West, 557.55 feet to a 
point; thence North 42° 10' 30" Weet, 419.17 feet to a 
point; thence North 53° 2 1 30" WeBt, 60.70 feet to 
point of beginning. 

The above three parcels being conveyed to Cowlee & 
Cadwell by deeds H.R.i;.,boik 765, page 515, also book 788, 
page 493, also book 784, page 70, also book 836, page £11, 
also book 794, page 86, covering 563J acres of which above 
described 429.95 acres being parts thereof. 
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Unknown to City of Chicopee. 

Beginning at a stake and stone on a Southerly line of the 
7th tier at the South West corner of land owned "by Michael 
lobodys and running thence Iforth 82° 45' West to a point; thence 
Horth 74° 36' West, 705.44 feet to a point; thence Horth 84° 39' 
30" West, 1399.84 feet to a corner. The last three courses 
being "by land of Cowles & Cadwell, and said corner marking the 
Horth West corner of land of said Cow lea & Cadwell in the 8th 
tier; thence Iforth 48° 37' East, 928.57 feet to a point; thence 
Horth 3£° IE' Kast to the northerly line of the 7th tier, at 
land owned by Jules Budiger; thenoe Easterly on said tier line 
by land of Jules Ruaiger to the Horth West corner of land owned 
by Michael lobodyz; thenoe Southerly by Michael lobo&yz'B land to 
point of beginning. Containing about 56.51 acres of land. 
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Jules Budiger to City of Chieopee. 

3eginning at a point on a Southerly line of the 6th tier, 
about 98,0 feet Easterly of a stone hound on said tier line 
marking the South West corner of land of said Rudiger, and 
running thence Eorth 32° 12' EaBt, about 1545.0 feet to a 
point on the Northerly side of travelled road known as 
Prospect Street; thence South 53° 10' East, 349.90 feet to 
a point; thenoe South 75° £3' East, £05.61 feet to a point; 
thence South 53° 36 1 iast, 248,43 feet to a point; thence 
South 29° 23' East, 292.10 feet to the Southerly aide of 
said travelled road. The last four courses being the 
center of road known as Prospect Street aforesaid; thenoe 
South 4° 44' West, 350.95 feet to a point on the Southerly 
line of the aforesaid 6th tier. T; : e last bIi courses by 
land of Said Rudiger; thence Horth 82° 45' West by land of 
Michael lobodyz and owner unknown on the Southerly line of 
said tier, about 1587.0 feet to point of beginning. 
Containing about 35 acres of land, and being part of land 
conveyed to Julesfeudiger by Monroe Keith in deed H.R.D., 
book 878, page 375. 
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Michael Lobodyei: to City of Chicopee. 

Beginning at a brown stone bound on the Southerly line of 
the 7th tier, marking the South West corner of land owned by 
Henry A. Munsing, and ru: r.ing thenoe North 82° 60' West on the 
Southerly lino of said tier, by land of Cowles £ Cadwell, 
55j rode to a stake and stone; thence northerly by land of owner 
unknown, about 84 rods to the Northerly line of said tier, at land 

of Jules Hudiger; thence South 83° 37' East, about 55£ rods to a 
stake and stone on said tier line, and marking the North West 
corner of land owned by Henry A. Munsing; thence South 5° 47' 
West, 1400.31 feet to point of beginning. Containing about 
29. El acres of land, and meaning to convey land described as 
the third parcel in deed H.R.I;,, hook 751, page 86. 
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Henry A. Mwising to City of Chiaopee. 

Beginning at an old brown stone on the Southerly line of 
the 7th tier, marking the South East corner of land ovmed "by 
Michael Lohodyes; and running thence Korth 5° 47 ' -^ast, £40.95 
feet to a point by land of Moheal lohodyes; thence South 84° 
1' Eaat by land of said Munsing to land of Patrick Kane; thence 
Southerly by land of said Patrick Kane, £40.95 feet to a point 
on said tier line; thence Uorth 84 degrees, V West by land of 
Cowles & Cade 11 on said tier line to point of beginning. 
Meaning to convey a strip 240.95 feet wide, be,ing the Southerly 
part of land owned by said Munsing, and containing about 6.31 
acres of land. 



•TT3Ma* J,^ SJ703 



•/A.. Of , (V- 7 £* 



_T6 o^?r 






< g o 



sco+z 



'SNfSND in/ 



Patrick Kane to City of Ghicopee, 

Begin)-. ing at a stake and stone thought to he on the line 
"between the City of Chicopee and the Town of ludlow, and 
Harking the South East comer of land conveyed to Patrick Kane 
in deed H.R.D.,hook 716, page £31; and running thence Berth 
84° 1' West hy land of Cowles & Cadwell to land owned by Henry 
A. Hunting; and running thence northerly by land of said Linns ing 
£40.95 feet to a point; thence South 34° 1' Last by land of said 
Patrick Kane to said City line; thence South about 6° 15' 30" 
West, 240.95 feet to point of "begin ing, meaning to convey a 
strip £40.95 feet the entire width at the Southerly side of land 
of said Patrick Kane, and containing about 4,78 acres of land. 
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Otis S. Tilley to City of Chicopee* 

Beginning at a stake and stone on the South line of the 6th 
tier and marking the line between Patrick Kane, Cowles & Ca dwell 
and Ed. P. Miller, and being the South East corner of lar:d herein 

conveyed; running thenen Westerly by land of Patrick Kane about 
902.8 feet to land thought to be owned by Henry A. Kunsing; thence 
Horth by said Munsing's land about 1379.50 feet to a Btake and 
stone on the northerly line of the 6th tier aforesaid; thence 
Westerly on said tier line about 77.0 feet to a point; thence 
northerly about 59 6t feet to a stone bound at land of Roll in S. 
&ason; thenoe Easterly by land of said Mason, crossing Cooley 
Brook to a stake and Btone, thought to be on the line between 
$he City of Chicopee and the Town of Ludlow; thence Easterly 
to a stake and stone at land of Dostal Bros.;thence Southerly 
by land of said Dostal Bros, to a stake and stone on the 
northerly line of said 6th tier, the same narking the Horth 
West corner of land owned by Angoline Despres, and being on 

the City line aforesaid; thence Southerly on said City line 
by land of said Despres orossing Cooley Brook and continuing 
in same line by land of said Miller to point of beginning, 
being land conveyed to said Otis E. Tilley by deed H.H.D., 
book 379, page 240. Containing about 28 .42 acres of land 
in the 6th tier and about 13.51 acres of land in the 5th 
tier, making a total of about 41.93 acres herein conveyed. 
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Rollin S. Mason to City of Ghicopee. 

Beginning on the Southerly side of road leading to Chicopee 
Falls from Ludlow at a point near Coo ley Brook and running thence 
South 44° 16' 30" East, 472.02 feet to a point; thence South 83* 
2' 30" East, crossing the line between the City of Chiccpee and 
Town of Ludlow, 486.13 feet to a stake and stone; thence 
Southerly by land of Postal Bros, to a stake and etone marking 
the Ilorth East corner of land owned by Otis E. Tilley; thence 
Westerly by land of said Tilley to a stake and stone, thought 
to be on said City line; thence Westerly by land of said Tilley 
crossing Cooley Brook to a stone bound, marking the North West 
corner of said Tilley land; thenoe Ilorth about 779.0 feet by land 
of said Mason to a point; thenoe South 80° 55' 30" East, abo-ut 
31 feet to a point; thence Ilorth 18° 2' West by land of said 
MaBon, S1Q.79 feet to a point on the Southerly line of said road; 
thenoe North 69° 13' East by the Southerly line of said road, 
crossing Cooley Brook 238.65 feet to point of beginning. 
Containing about 21.89 acres of land, and being in the 5th tier 
of lots and meaning to convey part of land conveyed to said isason 
by deed H.E.L\ 1 book 379, page 237. 



Doetal Bros, to City of Chicopee. 

Beginning at a point ahout 180.0 feet Westerly from the 
Westerly side of the roa^ leading to Ludlow from Moody corner 
and heing on the Southerly line of the 5th tier, the hearing of 
which 1b ah out north 84° 60" 30" We at "by land of J. Leroy 
Simonda and Ahgeline Deapres, to a stake and atone marking the 
Korth West corner of lana of Angeline Eespres and helng on the 
line hetween the City of Chicopee and the Town of ludlow, and 
running thence Berth Easterly hy land of Otis E. Tilley to a 
stake and stone; thence northerly by land of Rollln S. Mason 
to a stake ana stone on the north line of the 5th tier; thence 
South 83° £' 30" East, 103.75 feet to a point; thence South 
45° 2' 30" East hy land of grantors, 2250.39 feet to point of 
"beginning, containing ah out 33.54 acres of land and meaning to 
convey a part of land conveyed to said grantors hy deed 
H.E.E.,0Oak 736, page 271, 
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Angelina Despres to City of Chicopee. 

Beginning at a stake ana stone on the line between the City 
of Chioopee and the Town of Luaiow on the northerly line of the 
6th tier and marking the South West corner of land of Dostal Bros 
and running thenoe Easterly by land of Dostal Bros, on said tier 
line about 73 rods to land of J. Leroy Simonds; thenoe Southerly 
ay land of said Simonds ah out 40£ rods to land of Ed. P. Hill er; 
thenoe Westerly by land of said Miller about 73 rods crossing 
Cooley Brook to said City line at land of Otis E, lilley; thenoe 
Northerly again crossing Cooley Brook on said City line and by 
land of Otis E. Tilley about 40* rods to point of beginning. 
Containing about 18.25 acres of land, and being land conveyed 
to Angeline Despres by deed E.R.D.,book 69E, page £34. 
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Ed. P. Miller to City of Cbicopee. 

Beginning at a stake and stone at the South West corner of 
land herein conveyed ana being on the Southerly line of the 6th 
tier on the line Between the City of Chicopee and the Town of 
Xudlow, and marking the comers of land of Cowles & Cadwell, 
Patriot Kane and Otis 2. Tilley, and run- tog thence northerly 
on said City line hy land of Otis 3. Tilley, 43 rode to land 
of Angeline Despres; thenoe running Easterly crossing Cooley 
Brook by land of Angeline Despres, 73 rods to land of J. 
leroy Simonfis; thenoe Southerly by land of eaid Simonds about 
4&i rods to stake and stone on said tier line at land of said 
Cowles & Cadwll; thence Westerly, again crossing Cooley Brook 
by land of Cowles & Cadwell about 72 rods to point of beginning. 
Containing about 20.10 acreojof land and being premises conveyed 
to Ed. P. Miller by deed H.R.D., book 8£2, page 300. 
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J. Leroy Simonds to City of Chicopee. 

3eg1nning at a stake and Btone on the Westerly side of road 
leading from woody corner to Ludlow at the Worth East corner of 
land owned by Cowles & Cadwell in the 8th tier and being on the 
Horth line of said tier and running thenoe Horth 85° 4' West by 
land of said Cowles & Cadwell, 693.35 feet to a stake and stone; 
thence Horth 5° 52' EaBt by land of said Cowles & Cadwell, 1361. 

feet to a stake and stone on the Northerly line of the 7th tier, 
thence running Horth 82° 22' WeBt on said tior line by land of 

said Cowles & Cadwell, 724.76 feet to stake and Btone at the 
South Easterly oorner of land owned by Ed, E.Miller; thenoe 
northerly by land of Ed.P. Miller to land of Angeline Despres, 
continuing Northerly by land of Angeline Despres to the northerly 
line of the 6th tier at land owned by Dostal Bros., thenoe about 
South 84° 50' 30" East on said Hortherly line of the 6th tier 
to the Westerly side of said road; thence South 14° 2' East, 
1564.19 feet to the Southerly line of said 6th tier; thenoe 
South 15° 35' East, 510.46 feet to a point; thence South 16° 
47' West, £41.84 feet to a point; thenoe South 29° 21* West, 
681.19 feet to point of beginning. The last four courses 

being on the Westerly Bide of said road, being part of the 
premises conveyed in H. 3.1. .book 720. page 545, to J. Xeroy 
Siraonds. Containing about 42.21 acres in the 6th tier, and 
about £7,35 acres in the 7th tier, making a total of about 
69.56 acres. 
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